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SUMMARY 

Under  the  Controlled  Materials  Plan,  which  is  described  within,  the  War 
Production  Board  will  bring  about  the  adjustment  of  production  programs  to 
conform  to  materials  supply  and  allot  certain  materials  to  diflferent  goyernment 
agencies  representing  all  military  and  essential  civilian  requirements.  These 
agencies  will  subdiyide  their  allotments  of  materials  among  their  prime  con- 
tractors or  other  manufacturers  of  iM'oducts  for  which  they  are  responsible.  The 
manufacturers  receiving  these  allotments  will,  in  turn,  subdivide  them  among 
their  subcontractors,  and  they  will  again  subdivide  among  their  suppliers,  and 
so  on  until  all  manufacturers  have  received  their  appropriate  shares.  Each 
manufacturer  receiving  an  authorized  order  or  authorized  delivery  schedule  for 
his  product  will  receive  an  allotment  of  the  materials  which  he  and  his  subcon- 
tractors must  buy  in  order  to  fill  the  order.  Such  allotments  are  obtained  by 
manufacturers  from  the  government  agencies  to  which  products  are  sold  or  from 
the  appropriate  Industry  Branch  of  WPB  for  certain  classes  of  products  as  listed 
in  the  Plan. 

The  "Controlled  Materials*'  which  will  initially  be  aUotted  under  the  Plan 
are  Steel,  Copper,  and  Aluminum. 

The  * 'Claimant  Agencies*'  to  which  the  initial  allotments  will  be  made  are  the 
Army,  Naw,  Maritime  Commission,  Aircraft  Scheduling  Unit,  Otiice  of  Lend- 
Lease  Administration,  Board  of  Economic  Warfare,  and  Office  of  Civilian  Supply. 

The  Requirements  Committee  of  the  War  Production  Board  is  to  make  the 
initial  allotments  to  Claimant  Agencies  by  February  1,  1943,  covering  deliveries 
of  materials  to  industry  for  the  second  quarter  of  1943.     '    ^  ; 

When  the  Plan  is  fully  in  elfect,  the  mills  producing  Controlled  Materials 
will  not  be  allowed  to  fill  any  orders  except  against  allotments  made  undco*  the 
Plan.  During  the  transition  period  (untH  July  1,  1943),  the  preference  rating 
system  inll  tiUce  care  of  those  manufacturers  who  do  not' receive  their  allotments 
in  time,  but  allotments  for  a  given  month  will  be  filled  ahead  of  other  orders 
bearing  preference  ratings.  Preference  ratings  will  also  govern  materials  other 
than  Controlled  Materials  and  re&olve  conflicts  in  the  production  and  delivery 
of  manufactured  items. 

Separate  provisions  for  Construction  and  Repair  and  Maintenance  are  set 
forth  in  the  Plan. 

The  proposed  improvements  in  control  must  come  through  a  carefully  developed 
transition  from  existing  methods.  The  new  Plan  is  deedgned  with  this  necesrity 
in  mind.  The  transition  will  be  accompfished  by  gradnally  substituting  the  new 
Plan  for  the  present  controls  in  an  orderly  manner  and  without  disruption  of 
^eduction.  The  details  of  how  this  transition  will  be  aeeomplished  are  covered 
more  fully  in  Section  23  of  the  Plan. 

The  Plan  will  be  supplemented  by  detailed  regulations  and  instructions  to 
be  announced  at  a  later  date. 
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DEFINITIONS 

.1.  Controlled  Material:  carbon  steel,  alloy  steel,  copper,  aluminum  and  such 
'  other  materials  as  may  be  prescribed  from  time  to  time,  in  each  case  only 
in  the  forms  and  shapes  indicated  in  the  CMP  Materials  List  attached 
hereto,  or  as  otherwise  ordered  by  the  Vice  Chairman  on  Program  Deter- 
mination. 

2.  CMP  Materials:  the  materials  on  the  list  attached  hereto  in  Exhibit  1.  'Die 

list  includes  controlled  materials  and  other  materials  for  inclusion  in  bills 
of  materials  and  inventory  reports. 

3.  mU  of  Mathilda:  with  respect  to  any  item,  a  statement  of  the  amounts  of 

materials  required  for  physical  incorporation  in  the  production  of  a  given 
product,  including  the  portion  of  such  materials  consumed  or  converted 
into  scrap  in  the  course  of  processing.  Detailed  rules  a^  to  the  xuethods  of 
preparing  bills  of  materials  are  included  in  Exhibit  1. 

4.  Vice  Chairman:  the  Vice  Chairman  on  Program  Determination  of  the  War 

Production  Board,  who  is  the  Chairman  of  the  Requirements  Committee. 
6.  Controlled  Materials  Branch:  the  Branch  or  Division  of  the  War  Production 
Board  which  is  charged  with  supervision  over  the  production  and  distribu- 
tion (rf  any  controlled  material.  R^erences  to  decisionB  or  actions  of  a 
Controlled  Materials  Branch  mean  deeidons  tst  actions  by  the  Chi^  of  the 
Branch.  , 

6.  Industry  Branch:  the  Branch,  Division,  Bureau,  or  other  unit  of  the  War 

Production  Board  which  is  charged  with  supervision  of  production  by  an 
industry  and  the  distribution  of  its  products.    The  term  also  includes  any 
other  Government  agency  which,  by  arrangement  with  the  War  Production 
'  ■    "  Board,  may  perform  similar  functions  with  respect  to  a  particular  industry. 

7.  Claimant  Agency :  those  Government  agencies  listed  in  Section  2,  and  such 

others  as  may  from  time  to  time  be  designated  by  order  of  the  Vice  Ghrar- 
man. 

8.  OCce:  when  u^d  witli  respect  to  a  daimant  Agency,  any  branch,  bureau, 

supply  arm,  department,  service  or  other  unit  which  (a)  is  an  integral  part 
of  the  Agency's  organizaition,  (b)  is  subject  to  its  direct  coutxol,  or  (c)  is 

represented  by  it  on  the  Requirements  Committee. 

9.  Requirements  Committee:  the  Reciuironients  Committee  of  the  War  Produc- 

tion Board,  which  includes  a  representative  of  the  State  Department  and 
a  representative  of  each  of  the  Claimant  Agencies  and  passes  upon  the 
major  divisions  of  materials  for  prosecution  of  the  war.  References  to 
decisions  or  actions  of  the  Committee  mean  decisions  or  actions  by  the 
Vice  Chairmair. 

It).  Reqidrements:  a  statement  of  the  amount  of  material  called  for  by  a  program 
or  group  of  programs,  includii^  the  portion  dt  such  material  consumed  or 

converted  into  scrap  in  the  course  of  processing. 

11.  Allotment:  (a)  a  determination  by  the  Requirements  Conmiittee  of  the 

amount  of  controlled  materials  which  a  Claimant  Agency  may  receive 
during  a  specified  period,  or  (b)  a  further  determination  pursuant  thereto 
by  a  Claimant  Agency,  prime  consumer  or  secondary  consumer  as  to  the 
portion  of  its  allotment  of  controlled  materials  which  may  be  received  by 
one  of  its  prime  consumers  or  secondary  consumers,  as  the  case  niay  be. 

12.  Designated  AUotment:  an  allotment  which  is  accompanied  by  specific  direc- 

tions as  provided  in  section  17. 

13.  Prime  Consume:  any  person  who  receives  an  allotment  of  controlled  material 

from  a  Claimant  Agency  either  directly  or  through  an  Office  of  such  Agency. 

14.  SMondary  ConsiiBiw:  any  person  who  receives  an  allotment  of  controlled 

material  from  a  prime  eomnimer  or  another  secondary  consumer. 
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15.  Class  A  Product:  any  product  containing  any  controlled  material  fabricated 

beyond  the  forms  and  shapes  specified  in  the  CMP  Materials  List^  except  a 

Cla-s  B  product. 

16.  Class  B  Product:  any  product  containino;  any  controlled  material  fabricated 

l)ey()nd  the  forms  and  shapes  specified  in  the  ('MP  xMaterials  List,  wliich  is 
contained  in  the  Class  B  List,  Exhibit  2,  attached. 

17.  Program:  a  plan  specifying!;  the  total  amount  of  an  item  or  class  of  items  to 

be  provided  in  a  specified  period  of  time. 

18.  Authorized  Program:  a  program  specifically  approved  by  the  Requirements 

Committee  or  by  a  Claimant  Agency  within  the  limits  of  its  allotment. 

19.  Schedule:  a  plan  specifying  the  total  amount  of  an  item  or  class  of  items  to 

be  produced  or  used  by  an  individual  consumer  in  a  specified  period  of 
time. 

20.  Authorized  Schedule:  a  schedule  specifically  approv(*d  within  the  limits  of 

an  authorized  propjram  by  a  Claimant  Agency  wit  ii  respect  to  a  primary 
consumer,  or  specifically  approved  by  a  primary  or  secondary  consumer 
with  respect  to  a  secondary  consumer  producing  for  sale  to  it  as  required 
to  meet  an  authorized  schedule. 

21.  Production  Directive:  an  order  issued  by  a  Controlled  Materials  Branch  to 

a  producer  of  controlled  material  specifying  amounts  of  one  or  more  forms, 
shapes  or  products  to  be*produced  or  shipped  b^  him  during  a  specified 
period, 

22.  Canstruction  and  Facilities:  includes  all  elements  of  any  construction  or 

capital  addition,  including  all  facilities^  machinery  and  equipment  entering 

into  the  same. 

23.  Maintenance,  repair  and  operating  supplies:  those  items  normally  carried  as 

such  according  to  estal)lished  accounting  practice.  The  term  also  includes 
minor  capital  additions  not  exceeding  in  cost  $500  for  any  one  item.  No 
caiMtal  addition  aggregating  more  than  $500  shall  be  subdivided  for  the 
purpose  of  coming  within  this  provision. 
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1.  Purposes. 

The  fundamental  purpose  of  the  Plan  is  to  assure  a  balance  between 

supply  and  demand  of  controlled  materials,  to  the  end  that  such  mate- 
rials shall  be  available  in  the  quantity  and  form  and  at  the  time 
required  to  meet  authorized  programs  and  schedules.  The  Controlled 
Materials  Plan  provides  for  the  division  of  available  supplies  of  con- 
trolled materials  among  the  various  Claimant  Agencies  in  the  interests 
of  most  efficient  use  of  these  controlled  materials  in  war  production. 

The  Plan  contemplates  centralized  control  by  the  War  Production 
Board  over  the  division  of  controlled  materials  among  the  Claimant 
Agencies  and  appropriate  accounting  so  that  no  Agency  can  over-draw 
its  allotment.  Detailed  responsibility  for  the  distribution  of  controlled 
materials  through  specific  allotments  to  programs  and  schedides  is 
decentralized — first,  in  the  Claimant  Agency  primarily  responsible  for 
each  program,  and  secondly,  in  the  consu^iers  responsible  for  eaoh 
schedule. 

The  Plan  is  designed  to  balanpe  the  over-all  production  program 
within  the  available  supjdy  of  controlled  materials.  The  Claimant 
Agencies  will  be  required  to  adjust  programs  and  sdiedules  within  the 
limits  of  controlled  materials  allotted  to  them.  Other  materials  will 
continue  to  be  distributed  tlii'ough  the  priority  system.  The  Plan  is 
sufficiently  flexible  to  permit  the  inclusion  of  additional  materials  as 
controlled  materials  in  the  futme,  if  necessary. 

2.  OddmaBt  Agencies. 

The  Claimant  Agencies  shall  consist  of  the  following  government 
offices  and  such  others  as  may  from  time  to  time  be  designated  by  the 
Vice  Chairman  on  Program  Determination: 

War  Department 

Navy  Department 
Maritime  Commission 

Aircraft  Scheduling  Unit  (agent  for  Army  Air  Forces  and  Biu'cau 

of  Aeronautics) 
Office  of  Lend-Lease  Administration 
Board  of  Economic  Warfare 
Office  of  Civilian  Supply 

3.  Preparation  of  Requirements. 

By  the  first  day  of  the  first  month  of  the  quarter  preceding  the 
quarter  to  be  covered  by  the  allotment  (L  e.,  by  January  1,  1943,  for 

the  second  quarter  of  1943) ,  each  Claimant  Agency  shall  transmit  its. 
total  requirements  for  controlled  materials  to  each  controlled  materials 
Branch,  with  a  copy  to  the  Office  of  the  Vice  Chairman.  Require- 
ments shall  be  presented  by  programs  in  such  detail  and  with  such 
supporting  data  as  the  Vice  Chairman  may  determine  and  shall  include 
total  requirements  for  eadi  eontroUed  material  by  mentis  for  one 
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year  in  advance  and  in  one  amount  for  the  subs.-qiiont  six  months 
■period  so  that  total  requirements  wiU  be  estimated  for  at  least  16 

months  into  the  fill iiro  at  all  times  _ 

Each  Chiimant  Acjcnicy  shall  classify  its  requirements  for  controUed 
materials  in  the  following  categories:  i  •    /u^  o„j 

(a)  Production  Programs  (all  requirements  not  covered  m  (b)  and 

^""^bf  Colitruction  and  FaciUties,  including  Industrial  Machinery 

and  Equipment;  ,  ^  o  r 

(c)  Industrial  Maintenance,  Repau  and  Operating  Supplies 
Except  as  otherwise  provided  in  this  section,  each  Claimant  Agency 
will  estimate  it^  monthly  requirements  for  controlled  matemls  for 
each  of  its  maior  programs  on  the  basis  of  bills  of  matenals,  actual  ot 
estimated,  adjusted  to  production  schedules  by  appropriate  lead  fac- 
tors or  other  relevant  considerations.  As  a  guide  for  the  Controlled 
Materials  Branches  and  the  Requirements  Commit  tee,  each  Claimant 
Asrency  shaU  submit  its  requirements  for  controlled  materials  broken 
down  in  the  forms  and  shapes  Usted  on  the  CMP  Materials  Ust,  con- 
tained in  Exhibit  1,  attached. 

Clasft  A  and  Class  B  Products. 

For  purposes  of  convenience  m  preparing  bills  of  materials  and 
making  allotments,  all  manufactured  products  are  divided  into  Class  A 
products  and  Class  B  products.  ^a^s  A  products  are  all  Products 
other  than  Class  B  products  as  listed  on  Exhibit  2,  attach^.  Class  15 
products  are  items  normallv  sold  on  the  open  market  and  those  sub- 
assembhcs  or  miscellaneous  or  specialized  items  of  equipment  for  which 
individual,  specific  allotments  from  Claimant  Agencies  to  prime  con- 
sumers and  from  prime  consumers  to  secondary  consumers  are  deemed 

"^Recmirements  for  controlled  materials  for  Class  A  products  wiU 
be  presented  by  the  Claimant  Agency  on  the  basis  described  above, 
and  will  be  estimated  on  the  basis  of  bills  of  matenals,  as  described  m 

Section  4  below.  .  ,    ^  ti       j  4. 

Requirements  for  controlled  materials  for  Class  B  products  will 

be  presented  separately  by  the  Claimant  Agency,  but  they  will  be 
estimated  as  outlined  below. 

Construction  and  Facilities. 

Each  Claimant  Agency  shall  be  responsible  for  requirements  of 
controlled  materials  for  all  construction  and  facilities  to  be  used 
exdusivdy  ior  the  benefit  of  the  Agency  or  its  Offices,  irrespective^  of 
ownership.  All  other  construction  and  facilities  requirements  are  the 
responsibility  of  the  Office  of  Civilian  Supply  unless  otherwise 
agi^ed  by  the  Claimant  Agencies  involved  or  determmed  by  the  Vice 
Chairman . 

Industrial  Maintenance,  Repair  and  Operating  Supplies. 

Claimant  Agencies  shall  submit  estimates  for  maintenance,  repair 
MTid  operatino-  supplies  for  those  plants  or  establishments  which  are 
owned  and  operated  bv  tbeni.  All  other  requirements  for  mamt^ance, 
repau-  and  operating  supplies  will  be  presented  by  the  Office  of 
Civilian  Supply,  Office  of  Lend-Lense,  and  Board  of  Economic  Wai-fare 
and  handled  in  the  maoner  described  in  Section  22. 
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ReqniFements  for  Glass  B  Prodncts, 

•  To  prevent  duplication  of  functions  among  Claimant  Agencies 
and  to  permit  rational  programming  of  Class  B  products,  the  foilow- 
inff  provisions  will  govern  the  preparation  of  requirements,  compila- 
Son  of  bills  of  materials,  and  the  issue  of  allotments  of  controlled 

materials  for  Class  B  products:  ,  ^i  •      x  * 

(a)  Except  for  the  Office  ot  avilian  Sup^y,  each  Claimant  Agency 
shall  prepare  its  requirement  estimates  faac  Caass  B  products  m  number 
of  units  or  in  doUar  value  as  may  be  agreed  between  -^f^^ 
and  the  Office  of  CiviUan  Supply;  and  submit  the  same  to  the  Office 
of  Civilian  Supply  at  least  one  month  before  requirements  are  to_  be 
submitted  by  the  Claimant  Agencies  to  the  ControUed  Materials 
Brandies  and  the  Reqmrements  Committee ;  -u-Tf^ 
(h)  The  Office  of  CiviUan  Supply  shaU  have  primary  responsibility 
for  the  compilation  of  bills  of  materials  or  any  other  approved  basis 
for  determining  requirements  of  controUed  materials  for  Class  B 
products  but  shall  obtain  such  information  from  mdustry  only  through 
the  appropriate  Industry  Branches;  '       .  ruK«« 

(c)  In  cooperation  with  the  other  Claimant  Agencies,  the  Office  of 
Civilian  Supply  shall  translate  requirements  for  Class  B  products  into 
requirements  for  controlled  materials  which  must  be  provided  from 
the  allotment  of  each  Agency  in  each  relevant  tmie  period ; 

•(d)  If  no  fabricationlotdeneck  exists,  the  Industry  Branch,  with 
the  approval  of  the  Qaimant  Agencies,  shall  devise  an  authorized 
schedule  to  meet  the  total  requkements  of  the  Claimant  ^f^cies  for 
those  plants  which  are  to  produce  the  specified  product  Mid  issue 
allotments  of  controlled  materials  to  prime  consumers,  charging  these 
allotments  against  such  Agencies  ui  amounts  as  agreed  or  as  deter- 
mined bv  the  Vice  Chairman ;  ,  .     .     .  1 

(e)  If  requirements  exceed  the  capacity  of  fabrication  facilities,  each 
Agency  shSl  revise  its  affected  programs  and  schedules  so  that  its 
requirements  fall  within  its  share  of  such  Class  B  Products  as  agreed 
or  as  determined  by  the  Vice  Chairman.  Allotmente  shall  then  be 
issued  by  the  Industry  Branch  to  prime  consumere  as  d^ribed  above, 

(f)  A  Claimant  Agency,  on  application  to  the  Vice  Chaurman,  may 
heaven  authority  to  schedule  the  production  of  such  Agency  m  any 

^^r  selected  dasses  of  misceUaneous  Class  B  products,  the  Office 
of  CiviUan  Supply,  by  agreement  with  the  Agencies  or  by  \termina- 
tion  of  the  Vice  ChiiSn,  shaU  assume  complete  responsibility  for 
the  preparation  of  requu-ements  and  for  allotments  of  <^o.^troll«d^m^^ 
rials  up  to  a  fixed  maximum  doUar  value  for  a.  specified  Pfiod  ^ 
tkie.  Each  Agency  shall  establish,  controls  which  wiU  restoct  ite 
procurement  of  such  items  within  limits  so  agreed  upon  or  determmed. 

AU  requirements  not  specifically  provided  for  above  shall  be  sub- 
mitted by  the  Office  of  Qvilian  Supply  unless  otherwise  determined 
by  the  Vice  Chairman. 

4.  Bills  of  Materials. 

aaimant  Agencies  will  develop,  with  the  aid  of  prime  consumers 

bills  of  materiSs  which  will.enahle  th«n  to  Vf^^^^"^''^^'',''^^^^ 

for  submission  to  the  Reqmrements  Committee.   This  information  is 

also  obtahied  to  assist  such  Agencies  in  "^^k^^.f  uZ 
consumers.  The  data  so  provided  wiU  also  guide  the  ControUed  Mate- 
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riaJs  Branches  in  the  formulation  of  P«>d"«tion  pl^  and  the^^^^^^ 
^fr^vnAuruau  (Uicctives  to  the  producers  of  controUed  matenais. 
^^^VZ  pre^^^  of  biUs  of  materials  for  this  Plan  are 

"^cS  Cl"t'lgoncies  and  Industry  Branches  in  the  case  of 
hiSv^^etitive  itemllill  find  it  necessary  to  obta  m  as  rapidly  as  p  os- 
sVble  dete^^^  of  materials  showing  forms  and  sizes  m  grea  er  par- 
t  c  lai  itv  ^rp^  in  the  insteuctions  set  forth  in  Exhibit  1 ,  and 

also  CO  v^riU  mat  orials  other  than  controlled  materials.  Such  requests 
fo^addi  lonal  detail  by  Claimant  Agencies  are  to  be  complied  with,  so 
Inn^  as  not  hi  coUi^^^  with  this  Plan.  While  consideration  will  be 
ri?en  L  tt  particular  needs  and  problems  of  each  Claimant  Agency 
S^d  its uniformity  to  a  substantial  degree  ^^/f^f^^f 
i^tructions  to  accompUsh  this  result  may  be  issued  by  the  Vice 

^Rl^onsibility  for  the  preparation  of  bills  of  materials  shall  be 
upoirUirSa imant  Agency,  with  reference  to  the  War  Production 
Board  and  upon  the  prime  consmners,  with  reference  to  the  Claimant 
AeencV  This  shall  not  prevent  a  Claimant  Agency  from  workmg  with 
^ondary  consumers  in  cooperation  with  the  prime  consumers  insofar 
^iTne^Lary  to  direct  the  preparation  of  accurate  bdls  of  matenais 

%msTm:f^K'all  be  prepared  on  the  basis  of  .  study  of  the 
spfcmc  product  being  reported.  On  repetitive  iteuis  where  substantial 
volinnerproduced,  the^ills  of  materials  shaU  be  prepared  with  par- 
^cular  accuracy.  In  certain  mstances,  however,  selection  of  represent- 
ative models  ov  prototypes  of  the  products  is  perm^sible  rather  ti^a^^ 
aeoarate  bill  for  everv  slight  variation  m  specificaticm.  .  *or.  nop- 
reDetitive  items  engineering  estimates  will  be  accepted.  In  the  case  Of 
SSiltion  eBtiiSated  bills  of  materials  and  estimates  of  the  total 
reauirements  of  every  Claimant  Agency  will  be  sufficient 

IShaaimant  Agency  shaU  make  the  fullest  practicable  use  of  data 
alreadv  a vaUable.  Before  seemmgly  unnecessary  work  is  undertaken , 
all  appeal  should  be  made  to  the  Vice  Chaimian  for  permission  to  utilize 
existing  information. 

5.  ResponsibiUty  of  ControUed  Materials  Branches. 

The  Controlled  Materials  Branches  shall,  by  the  15th  day  of  the 
first  month  of  the  quarter  preceduag  the  quarter  to  be  covered  by  the 
allotment,  prepare  and  submit  to  the  Requu:ements  Committee  the 
foUowiiiK,' for  the  periods  indicated  m  Section  3  above: 

(a)  A  statement  of  the  requirements  of  each  C  aimant  Agency  m 
total  quantities  of  each  controlled  material  in  such  detail  as  may  be 
nrescribed  by  the  Vice  Chairman. 

(b)  A  statement  of  the  total  anticipated  supply  of  each  controUed 

material,  m  detaU  simUar  to  (a)  above.  u^+^^^„ 
fc)  Recommendations  as  to  the  appropriate  reconcdiation  between 
acrcrrecrate  requirements  and  anticipated  supply  for  the  next  calendar 
cTiarter,  together  with  any  additional  relevant  information  appropriate 
for  consideiation  by  the  Requiremeuts  Committee  m  makmg  aUot- 

ments  to  each  Claimant  Agency.  u  n  •  •  +i  ' 

The  Controlled  Materials  Branches  prior  to  such  date  shall  jointly 
meet  with  the  Claimant  Agencies  and  endeavor  to  reconcUe  differences 
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and  arrive  at  a  balance  between  the  several  controlled  matenais  and 
the  demand  and  supply  for  each.  .  ^„ 

Each  Claimant  Agency  shall  assign  one  or  moi^  ^^P^^^f  ^j^il^^T 
afuU-timebaaswhen-neoessary  to  work  with  the  Controlled  Materials 
Branches.  These  representatives  shaU  assist  the  Branches  m  the 
analysis  of  requiremeite  and  shaU  have  authonty  to  act  for  the  respec- 
tive Claimant  Agencies  in  the  prehmmary  reconcdiation  of  require- 
ments to  available  supply.  The  detailed  work  of  ^^^^^  ^j^l^'^fJl 
ancing  requirements  will  be  accomplished  m  the  Office  of  the  Vice 
Chaimian  and  the  Controlled  Materials  Branches  so  that  only  niajor 
Questions  of  pohcy  will  be  presented  to  the  Requirements  Committee. 

The  Office  of  the  Vice  Chairman  shall  be  responsible  for  advising 
the  Requirements  Committee  concerning  the  relationship  between  the 
progr^s  submitted  by  the  GliOmant  Agencies  as  reflected  m  the  stated 
"equirements  and  the  determined  production  objecUves  or  authorized 

^""if  addition  to  the  above,  each  ControUed  MateriaU  Branch  wUl 

^^a^obtfiSng  requisite  production  of  the.  particular  controU^ 
material  for  which  the  Branch  is  responsible  in  the  forms  required; 

(b)  bain<ang  subh  production  and  the  distribution  thereof  withm 
the  scope  of  the  Branch's  jurisdiction  and  authority ; 

(c)  checking  aUotmmte  for  the  particular  controUed  material  foi 
which  the  Branch  is  responsible  insofar  as  this  is  possible  m  connep- 
tion  with  orders  for  such  material  placed  on  ^^e  Producers  the^of; 

(d)  recommending  appropriate  action  to  make  the  most  ^cient 
Use  of  controlled  material  through  changing  specifications,  substi'- 
tukn;  ^phf ying  production  and  adoption  of  other  conservation 
Sies^  cooperation  with  other  offices  m  the  ^\ar  Production 
Board  and  Claimant  Agencies  dealing  with  conservation  measures 

All  directions  to  controUed  materials  producers  affecting  produc- 
tion and  distribution  of  controUed  matenais  shall  be  issued  by  and 
thi ough,  and  only  by  and  through,  the  Contmlled  Materu^  Branches, 
except  as  may  be  otherwise  ordered  by  the  Vice  Chatiman. 
6.  ResponabUities  of  the  Requiremeiits  Committee. 

Not  later  than  the  last  day  of  the  first  month,  of  ije  quart^  pre- 
ceding the  quarter  to  be  covered  by  the  allotment,  i.  e.,  J^i^ja^  31st 
for  the  second  calendar  quarter  of  1943  the  Requirements  Conm^ttee 
wiU  divide  the  supply  of  each  controlled  material  as  estimated  by  the 
SpiSte  Brands,  by  making  an  allotment  for  each  month  of  the 
quStef  to  each  Ckimant  Agency  with  such  subdivisions  betwee 
aSlces  of  a  aaimant  Agencv  or  between  programs  as  may  seem 
^rTpiiate  Steel  prodS  Wl  be  divided  betweenj^a)  carbon  ^^^^^^^ 
(b)  alloy  steel,  but  without  further  separation  among  the  vaiious 
productJ.  In  the  case  of  copper  and  copper  base  ailoys^f  otanents 
wm  be  divided  between  (a)  brass  mill  products,  b)  wnre  mUl  products 
^d  (c)  foundry  product^s.  In  the  case  of  aluminum,  aUotmente  wJl 
■  made  in  iJi^  of  such  breakdown  by  alimiinum  products  as  the 
VlcrSiman  may  decide  upon.  The  Vice  Chairman  mav  prescribe 
other  suMMsions  hi  any  controlled  materials.  In  deciding  how  much 
oreach  controlled  material  shaU  be  allotted  to  e*<^*^  p^^^^^f  ' 
the  Requirements  Committee  wUl  take  uito  account  the  necsessity  for 
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maintaining  a  proper  balance  as  between  the  amounts  of  the  dilfereut 

controlled  materials.  .  ,   „       ,  v  • 

Tlie  anioiint  of  each  controlled  material  allotted  to  each  Uaunant 
Agcncv  and  to  each  program  for  which  a  separate  allotment  may  be 

made  will  he  coufirined  to  the  Agency  in  writing,  in  form  anailar  to 
Exhibit  3  attached,  with  copies  to  the  Controlled  Materials  Branches, 
within  24  houi-s  after  the  determination  of  the  Requiiemcuts 

Committee.  .  ^, 

After  this  determination,  the  Requirements  Committee  may  con- 
sider emergency  adjustments  in  allotments,  whether  these  be  oc- 
casioned h\  the  need  for  new  or  modified  programs  or  by  changes  in 
available  supply  as  compared  with  original  estmiates.  In  the  usual 
case  adjustments  necessary  for  needed  new  or  expanded  programs 
to  the  extent  not  included  in  the  initial  request  must  be  effected  by- 
each  Claimant  Agency  from  within  its  own  allotment. 

At  no  time  will  the  aggregate  allotments  by  the  Requirements 
Committee  of  any  controlled  material  to  Claimant  Agencies  exceecl 
the  total  supply  of  that  material  as  estimated  by  the  Controlled 
Materials  Branch.  After  the  total  supply  for  any  period  is  aUotted 
among  the  Claimant  Agencies,  any  additional  allotments  must  be 
accompanied  by  equivalent  reductions  m  allotments  previously 
made. 

7.  Responsibility  of  Claimant  Agencies. 

'After  receipt  of  allotments  from  the  Requirements  Committee, 
each  Claimant  Agency  will  divide  its, allotment  for  each  controlled 
material  among  its  respective  Offices  and  through  them  among  the 
prime  consumers,  making  appropriate  allowances  for  aliptmente 

already  made  as  liereinafter  provided.  •  • 

Each  Claimant  Agency  shall:  , 

(a)  Make  adjustments  in  programs  to  bring  them  withm  allot- 
ments made  by  the  Reciuirements  Committee,  and  advise  prime  con- 
sumers of  such  adjustments,  obtaining,  where  necessary,  modification 
of  requirements  estimates  to  reflect  necessaj:y  changes  m  production 

or  construction  schedules;  ,  •        ,  -i  . 

(b)  Receive  applications  on  the  form  mdu  ated  m  Exhibit  4, 
attached,  from  prime  consumers  setting  forth  the  amOimts  of  each 
respective  controlled  material  required  for  the  adjusted^  schediiles. 

Where  information  in  the  hands  of  the  Claimant  Agency  is  sufficient 
for  making  aJlotments,  no  application  from  prime  consumers  need  be 

obtained;  ,  ,  ,  . 

(c)  Make  the  allotment  of  controlled  materials  to  each  prune  con- 
sumer, within  the  total  allotment  for  the  particular  program,  divided 
month  by  month,  on  the  form  indicated  in  Exhibit  4,  attached. 
Allotment  numbers  will  be  assigned  as  described  in  Section  8; 

(d)  "Authorize  prime  consumers  to  apply  preference  ratings  approved 
by  the  War  Production  Board  to  procure  the  necessary  fabricated 
parts  and  assembhes  and  necessary  materials  other  than  controlled 

materials;  . 

(e)  Generally  supervise  the  division  of  allotments  by  prime  con- 
sumers to  cover  the  requirements  of  secondary  consumers ; 

(f)  Reserve  an  allowance  for  contingencies  subject  to  such  restric- 
tions as  may  be  prescribed  by  the  appropriate  Controlled  Materials 
Branch  in  the  interests  of  full  production; 
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M  With  the  reserve  provided  in  (f)  or  through  downward  adjust- 
ments of  allotments  previously  made  provide  for  mtenm  aUotments 
to  meet  emergency  requirements  developing  durmg  the  quarter; 

(h)  Effect  the  most  economic  use  and  balanced  aistnbuUon  ot 
controlled  materials  allotted  to  it;  «  •  , 

(i)  Appoint  an  official  as  Material  Control  Officer  with  sufficient 
authority  and  staff  to  make  the  Plan  effective  withm  the^ Claimant 
Agency  and  to  work  in  dose  cooperation  with  the  War  Production 
Board  in  all  matters  connected  with  the  Plan. 

Each  Claimant  Agency  may  aUot  for  each  month  during  the  quarter 
lip  to  105  per  cent  of  its  monthly  aUotment.  The  over-aUotm^t  of 
5  percent  wiU  help  to  assure  capacity  production  by  producers  of 
controlled  materials.  This  percentage  and  the  distribution  of  the 
quarterly  aUotments  by  months  may  be  changed  hy  the  Vice  Chairman 
upon  the  recomm^dation  of  the  appropriate  ContioUed  Materials 

l^h  aaimant  Aemcj  may  make  advance  aUotments  for  shipment 
in  quarters  for  whi3i  the  Requirements  Committee's  allotments  have 
not  been  made,  limited  for  each  month  of  such  quarters  to  the  foUowing 
nercentages  of  one-third  of  the  most  recent  quarterly  aUotment  made 
by  the  Requirements  Committee  for  that  Agency,  unless  otherwise 
instructed  by  the  Vice  Chauman: 

For  the  quarter  immediately  following  that  for  which  the  aUot- 

xoent  has  been  established  .  ■^^^ 

Fot  the  next  following  qmurter  .  

'    For  latOT  quarters-   -   

Advance  allotments  for  the  second  quarter  of  1943  may  be  so  made 
when  specificafiy  authorized  by  the  Vice  Chairman  on  ^asis^of^e 
Requirements  Committee's  determinations  for  the  first  quarter  of  1943. 

8.  AUotment  Numbers. 

Each  allotment  by  a  Claimant  Agency  shall  show  an  aUotment  num- 
ber which,  in  addition  to  a  letter  symbol  for  the  Agency,  wUl  mdude 
digits  showing  the  Office  of  the  Claimant  Agency,  program,  schedule, 

and  the  month  in  which  shipment  is  authorized. 

An  example  follows:  "W-1234-567-16".  The  first  ett^rm  to  a^^^ 
ment  number  represents  the  Claimant  Agency,  as  '/W"  War  Depart^ 
ment,  "N"  for  Navv,  etc.  The  next  four  digits  indicate  the  Pro^ 
number.  Groups  of  these  program  numbers  will  be  assigned  to  Offices 
bv  each  Claimant  Agency.  The  next  three  digits  represent  the  authoi- 
i/ed  schedule.  The  next  two  digits  mdicate  the  month  m  which  ship- 
ment is  authorized,  beginning  with  Januaiy  1942  as  1,  so  that  16  repr^ 

sents  April  1943.  .   ,  „««««Jow 

In  subdividing  their  allotments,  prime  consumers  and  secondary 
consumers  will  pass  along  their  allotment  numbers.  Thus  the  ongn 
©f  orders  received  by  producers  of  controlled  materials  can  be  ascer- 
tamed.  If  errors  or  violations  m  dividing  aUotments  have  occuried, 
responsibility  can  be  fixed  and,  if  emergencies  anse  at  the  miU  level, 
,  adjustments  can  be  mteUigently  made. 

9.  Preference  Ratings. 

CoiUroUed  Materials ' 

The  delivery  of  controUed  materials  on  orders  hearing  aUotmeftt 
numbers  shaU  not  be  affected  by  preference  ratings. 
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Other  Materials 

Deliveries  of  materials  other  than  controlled  mat  erials  will  continue 
to  be  governed  by  preference  ratings  and  will  be  subject  to  Pricffity 
Regulations  and  orders  of  the  War  Production  Board. 

Fabricated  Products 

Orders  for  all  fabricated  products,  including  Class  A  and  Class  B, 
when  acconijiniued  by  allotment  numbers,  shall  be  accepted  and 

scheduled  for  delivery  where  possible  to  do  so  without  conflicting  with 
other  orders  previously  accepted  accompanied  by  allotment  numbers, 
irrespective  of  orders  bearing  preference  ratings  which  are  not  accom- 
panied by  allotment  numbers,  except  as  below  provided  for  orders 
rated  AAA. 

Orders  accompanied  by  allotment  numbers  shall  not  be  accepted 
unless  they  can  be  filled  in  accordance  with  the  related  schedule, 'sub- 
ject to  unexpected  contingencies  and  to  any  period  of  grace  which 
may  be  specified  in  the  schedule. 

Within  and  among  authorized  schedules  or  orders  accompanied  by 
allotment  numbers,  conflicts  arising  due  to  delayed  deliveries  from 
suppliers,  plant  breakdown,  labor  shortage  or  other  factors  beyond 
the  control  of  tiie  recipient  of  the  schedule  or  order,  shall  be  resolved 
in  accordance  with  preference  ratii^  applicable  thereto,  unless  other- 
wise directed.  Directions  for  resolution  of  such  conflicts  may  be  given 
by  a  Claimant  Agency  where  all  such  conflicts  arise  within  schedules 
authorized  under  programs  of  such  Claimant  Agency.  Otherwise, 
such  directions  may  only  be  given  by  the  War  Production  Board. 

Orders  for  fabricated  products  bearing  AAA  preference  ratings, 
shall  take  precedence  over  all  conflicting  orders  or  delivery  schedules 
for  fabricated  products  whether  or  not  such  orders  are  accompanied 
by  allotment  numbers,  unless  otherwise  directed  by  the  War  Produc- 
tion Board. 

Where  delivery  schedules  or  orders  accompanied  by  allotment 
numbers  create  a  critical  situation  in  any  industry,  plant  or  product, 
the  Vice  Chairman,  on  application  by  any  Claimant  Agency  or  the 
appropriate  Industry  Branch,  may  require  the  ai)propriate  Industry 
Branch  to  schedule  the  production  of  such  industry  or  plant  or  to  allo- 
cate the  product  for  all  Claimant  Agencies  in  the  interest  of  maximum 
satisfaction  of  the  demand  for  the  product  involved.  Likewise  a 
Claimant  Agency,  on  application  to  the  Vice  Chainnan,  may  be  given 
authority  to  schedule  the  production  of  such  Agency  in  any  plant. 

Except  as  otherwise  provided  in  the  Plan,  all  Priority  Regulations 
and  Orders  remain  in  effect. 

10.  Procediire  Followed  by  Consumers  in  Obtainmg  and  Dividlim; 
Allotments  of  Controlled  Materials. 

Any  prime  consumer  using  controlled  materials  in  the  production 
of  Class  A  end  products  will,  to  that  extent,  obtain  his  allotments  from 
the  Claimant  Agency  or  the  Office  of  the  Claimant  Agency  to  which  , 
such  Class  A  products  are  sold.  Any  consumer  using  controlled 
materials  in  the  production  of  Class  A  products  which  are  supplied  as 
component  parts  or  sub-assemblies  to  any  other  consmner  making 
Class  A  or  Class  B  products  will  obtain  his  allotments  as  a  secondary 
consumer  from  such  other  consumer. 
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Any  consumer  using  controlled  materials  in  the  production  of  Class 
B  products  will,  to  that  extent,  obtain  his  allotments  from  the  appro- 
priate Industry  Branch  of  the  War  Production  Board  .  ,  , 

Applications  by  consumers  for  allotments  of  controlled  materials  to 
Claimant  Agencies,  Industry  Branches,  or  other  consumers  aar  the  case 
mav  be  shall  all  be  made  on  the  same  application  form,  which  is  mdi- 
cated  in  Exhibit  4.  Claimant  Agencies,  Industry  Branches  or  con- 
sumers receiving  such  apphcations  may  request  such  additional 
explanatory  and  supporting  mformation  as  may  be  necessary  ui 
deciding  upon  the  allotment  to  be  made.  .    '  , 

Special  provision  may  be  made  by  the  Vice  Chaiimwi  for  the  relief 
of  any  undue  burden  on  small  manufacturers  or  manufacturers  Ufflng 
small  amounts  of  controlled  materials. 

Any  manufacturer  of  Class  B  products  may  apply  to  the  Office  of 
the  Vice  Chairman  for  permission  to  be  treated  as  a  maker  ot  Class  A 
Droducte.  likewise,  a  manufacturer  of  Class  A  products  making  a 
laree  variety  of  items  which  are  sold  to  many  customers  and  whose 
allotments  originate  from  several  Claimant  Agencies,  may  make  similar 
application  to  be  treated  as  a  maker  of  Class  B  products.  Sudi  per- 
mission will  not  be  granted  with  reference  to  component  parte  or  sub- 
assemblies, unless  the  necessary  adjustmentsmbillsof  materials  which 
include  such  component  parts  or  sub-assemblies  can  be  made  without 
difficulty  by  the  respective  Claimant  Agencies  and  consumers.  With 
reference  to  Class  A  or  Class  B  products  which  are  not  incorporated  in 
other  products,  such  permission  wiU  be  grantecl  where  pract^ical  advan- 
tages are  mdicated.  Similar  changes  of  classihcation  may  be  made  by 
the  Vice  Chairman  on  application  by  Claimant  Agencies. 

A  prime  consumer  receiving  an  allotment  of  controlled  materials 
shall  distribute  such  allotment  to  himself  and  tahis  immediate  second- 
arv  consumers,  who  shall  in  turn  distribute  their  respective  part  of  the 
aUotment  in  the  same  manner  to  themselves  and  to  their  respective  sec- 
ondary consumes,  until  each  secondary  consumer  using  controlled 
materials  in  the  production  of  Class  A  products  to  be  incorporated  in 
the  final  assembly  receives  his  required  allotment. 

Subdivision  of  aUotmente  may  be  effected  by  use  of  the  loim 
indicated  in  Exhibit  5,  attached,  which  may  be  endorsed  on  pur<iiase 

or  delivery  orders. 

As  an  alternate  procedure,  any  prime  or  secondary  consumer  may, 
at  his  option,  distribute  his  allotment  to  himself  and  his  various  second- 
ary consumers  and  their  respective  secondary  consumers  by  adopting 

the  following  procedure:  ,  ,  , 

(a)  The'S)nsumer  wiU  prepare  a  complete  list  of  all  secondary 
consumers  making  Class  A  products  to, be  incorporated  in  his  product 
Such  list  is  to  be  kept  current  by  requiring  each  secondary  consumer 
on  the  list  to  promptly  report  any  change  m  hiS  supphers  ol  Class  A 

^^?bi^^tounediately  upon  receiving  an  allotment,  the  consumer  will 
aotify  each  secondary  consumer  on  the  list  (either  directly  or  through 
intervening  secondary  consumers)  of  a  tentatively  authorized  schedule 
for  which  5ie  aUotm^t  has  been  made,  with  the  request  that  each  such 
secondary  consumer  submit  at  once  directly  to  the  consumer  holding 
the  allotment  a  statement  of  his  proposed  orders  for  controlled  ma- 
terials as  required  to  carry  out  the  tentatively  authorized  schedule, 
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such  statement  to  show  the  amounts  desired  for  shipment  in  gach 

month;  ^  ,  .  , ,  j 

(c)  The  consumer  will  summarize  the  requirements  ot  his  secondary 

consmners  for  controlled  materials,  checking  the  hst  to  make  certain 

that  a  statement  of  requirements  has  been  received  from  each 

secondary  consumer;  ,  .  * 

((])  If 'the  summary  shows  that  the  aggregate  requirements  of  the 
consmucr  ami  his  secondary  consumers  fall  v.athhi  the  allotment,  the 
consumer  will  immediately  adyise  each  secondary  consumer  directly 
of  the  allotment  number  and  allotment,  so  that  i-ach  consumer  may 
place  an  authorized  order  with  the  producers  of  controlled  materials ; 

(e)  If  the  summary  indicates  an  overstatement  of  requirements  on 
the  part  of  his  secondary  consumers,  the  consumer  will  take  such 
action  as  is  appropriate  to  obtain  adjustment  of  the  proposed  orders 
within  the  ayailable  allotment. 

(f)  No  consumer  shall  place  any  authorised  order  for  controlled  mate- 
rials until  the  appropriate  aUotmeni  number  and  his  allotment  have  been 
ree^ved  as  above  provided. 

11.  Responsibility  of  Prime  Consumers. 

In  addition  to  the  responsibilities  outlined  above,  the  prime  con- 
sumer is  responsible  for  the  following:  »    •  , 

(a)  Supplying  the  yarious  Claimant  Agencies  or  Offices  thereof  with 
bills  of  materials,  pursuant  to  the  instructions  contained  in  Exhibit  1, 
for  each  product  as  requested  by  the  Claimant  Agencies  or  Offices; 

(b)  Deyeloping  with  the  Claimant  Agency  the  quantity  of  con- 
teoUed  materials  required  month  by  month  to  carry  out  the  program 
or  schedule  authorized  by  the  Claimant  Agency,  taking  into  account 
lead  factors  and  available  inventory ; 

(c)  Dividing  between  his  immediate  secondary  consumers  the  allot- 
ment of  controlled  materials  made  to  him  by  the  Claimant  Agencv 
so  as  to  proyide  each  secondary  consumer  with  the  quantity  of  each 
controlled  material  required  in  carrying  out  the  appropriate  portion 
of  the  authorized  program  or  schedule; 

(d)  Generally  supervising  the  diyision  of  controlled  materials  by 
his  secondary  consumers  among_  their  respective  s(!Condary  consumers ; 
■  (e)  Developing  revised  requirements  for  contiolled  materials  and 
adjusting  outstanding  allotments  with  his  direct  secondary  con- 
sumers in  cases  where  the  Claimant  Agency  revises  a  production  pro- 
gram or  schedule  previously  approved  or  revises  specifications; 

(f)  Assistuig  the  Claimant  Agency  in  investigatuig  to  determine 
errors  in  division  of  allotments  if  records  show  over-ordering  against 
the  prime  consumer's  allotment  number; 

(g)  Maintaining  accurate  records  of  all  allotments  received,  by 
allotment  numbers,  and  of  the  subdivision  of  all  allotments  among 
his  direct  secondary  consumers  and  retaining  such  records  for  two 
years ; 

(h)  Reporting  promptly  to  the  Claimant  Agency  in  every  case 
where  he  is  unable  to  use  the  full  allotment  for  the  authorized  schedule 
as  originally  planned. 

12.  ResponsibUity  of  Secondary  Consumers. 

Each  secondary  consumer  bears  the  same  responsibility  toward  his 
prime  consumer  and  his  respective  secondary  consumers  as  the  prime 
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consumer  bears  to  the  Claimant  Agmxsj  and  his  immediate' secondary 

consumers. 

13.  Criminal  Liability  for  Over-Allotment. 

If  any  prime  consumer  allots  to  his  secondaiy  consumers  and 
retains  allotments  which  together  include  amounts  exceeding  the  face 
amount  of  such  consumer's  original  allotment,  or  if  any  secondary 

consumer  allots  to  another  secondary  consumer  and  retains  allotments 
which  together  include  amounts  exceeding  the  face  amount  of  such 
consumer's  original  allotment,  or  if  any  person  specifies  deliyery  under 
an  allotment  in  larger  quantities  or  earlier  than  authorized,  or  other- 
wise violates  regulations  of  the  War  Production  Board  governing  the 
operation  of  this  Plan,  any  person  wilfully  causing  such  action  is  guilty 
of  a  criminal  act  and  is  subject  to  $10,000  Jme  or  a  year's  imprisonmefd 
or  both. 

14»  Control  Records. 

Records  shall  be  kept  by  each  Claimant  Agency  of  all  allotments 
made  by  such  Agency  in  such  form  as  may  be  prescribed  by  the  War 
Production  Board,  and  regular  reports  therefrom  shall  be  made  to  the 
War  Production  Board  Central  Recording  Unit  and  the  Controlled 
Materials  Branches. 

Records  maintained  by  the  Claimant  Agency  shall  mclucle: 

(a)  An  acooimt  for  each  controlled  material  in  which  a  credit  \xi\l 
be  set  up  and  apportioned  by  months  based  on  the  allotment  covering 
that  material.  Against  this  a  debit  will  be  entered  for  each  program 
to  which  the  controlled  material  is  allotted. 

(b)  An  account  for  each  program  allotment.  This  account  will 
be  credited  with  the  quantities  of  each  controlled  material  allotted  to 
that  program.  Allotments  of  material  to  Offices  of  the  Claimant 
Agency  or  directly  to  prime  consumers  will  be  debited  to  this  account. 

(c)  The  name  of  each  prime  consumer  and  the  quantity  allotted  to 
him  by  months  shall  appear  in  program  accounts  of  either  the  Claimant 
or  its  Offices.  Month-by-month  allotments  for  both  the  curr^t  and 
future  quarters  shall  appear  currently  in  such  records. 

(d)  Such  records  of  Class  B  products  purchased  by  the  Agency  as 
the  Vice  Chairman  may  prescribe. 

All  such  records,  as  well  as  any  other  information  relating  to  the 
operation  of  the  Plan,  shall  be  available  to  authorized  representatives 

of  the  Vice  Chairman.  .  i    t,^  o 

The  Claimant  Agency  shall  report  senu-monthly  to  the  War  1  ro- 
duction  Board  Central  Recording  Unit  and  the  ControUed  ^lateriab 
Branches  the  aggregate  allotments  issued  during  the  period  for  each 

controlled  mateiial  for  each  program. 

15.  Prodnctkm  Direetives. 

In  order  to  obtain  maximum  and  most  efficient  utilization  of 
facilities,  a  Controlled  Materials  Branch  may  issue  production  direc- 
tives to  producers  of  controlled  materials,  directing  them  to  produce 
specified  tonnages  per  month  of  certain  shapes,  forms,  or  sizes.  Such 
production  directives  shall  be  based  on  information  provided  either  by 
the  Claimant  Agencies  or  through  records  in  the  Branch  as  to  ©yerall 
requirements,  capacity,  order  load  on  the  producers,  etc.  Such  pro- 
duction directives  shall  cover  not  in  excess  of  95  percent  of  the  expected 
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production  of  the  producer,  and,  in  the  case  of  non-mtegrated  pro- 
ducers,  shall  be  accompanied  by  the  necessary  authority  to  obtain 
oontroiled  materials  for  further  processing  i- ,v 

Appropriate  provision  shaU  be  made  for  the  flow  of  a  portion  ot  the 
sui)ply  of  controlled  materials  to  warehouses,  and  for  the  production 
of  a  balanced  proportion  of  forms  and  shapes  of  controUed  materials 
for  such  purpose. 

16.  Restriction  on  Shipments  by  Prodncers  of  Controlled  Material. 

After  Jimr  30,  1943,  no  producer  of  controlled  materials  ^all  make 
any  shipm(>nt  thereof  (except  as  otherwise  directed  by  the  ControUed 
Materials  Branch  or  as  ])rovided  bek^w  with  respect  to  small  orders  and 
warehouse  orders),  except  upon  an  order  bearino;  an  allotment  number 
as  herein  provided.  A  producer's  use  of  controlhd  material  produced 
bv  him  exceptmg  use  in  production  of  other  CMP  Materials  List  forms 
of  the  same  controlled  material,  shall  be  deemed  a  shipment  for  the 
purposes  of  this  paragraph.  t  n  u     u-      j  •„ 

Orders  authorized  for  shipment  m  one  month  shajl  be  shipped  m 
the  s]),'cified  time  if  possible,  but  in  any  event  not  later  than  the  last 
day  of  the  month  following.  If  a  sliipment  is  not  completed  withm 
these  limits  the  producer  shall  notify  the  appropriate  Controlled 
Material  Branch,  which  shall  take  prompt  action  definitely  to  sched- 
ule such  order  for  shipment  with  some  producer  or  notify  the 
Claimant  Agency  and  consumer  why  such  order  cannot  be  scheduled. 

\ny  producer  of  controlled  materials  operatmg  under  production 
direct  ives  shall  accept  orders  bearing  allotment  number^  m  the  order  in 
which  received,  but  shall  refuse  orders  for  shipment  of  any  product  m 
any  month  after  such  orders  entered  for  shipment  during  that  month, 
together  with  any  orders  carried  over  from  the  preceding  month,  plus 
such  amounts  as  may  be  dkected  by  the  Controlled  Materials  Branches 
for  warehouses  and  non-integrated  mills,  total  110  percent  of  the 
production  specified  in  his  production  directive. 

Any  producer  of  controlled  materials  not  operatmg  under  production 
directives  must  accept  orders  bearing  allotment  numbers  m  the  order 
in  which  received,  but  must  refuse  orders  for  shipment  of  any  product 
in  any  month  after  such  orders  entered  for  shipment  during  that  month 
or  carried  over  from  the  preceding  month,  plus  such  amounts  as  may  be 
directed  by  the  Controlled  Materials  Branches  for  warehouses  and 
non-integrated  mills,  total  105  percent  of  his  exi)ected  production. 

The  producer  of  controlled  materials  shall  notify  the  appropriate 
Controlled  Materials  Branch  when  such  limits  of  110%  and  105%, 

respectively,  have  been  reached.  .      , .  , 

Orders  proi)erly  entered  and  designating  shipment  for  any  month 
may  be  shipixnl  after  the  15th  of  the  preceding  month,  provided  such 
shipment  does  not  interfere  with  shipment  of  orders  covered  l)y  allot- 
ment numbers  designating  shipment  for  earlier  montlis,  and  provided 
such  shipment  does  not  violate  production  directives  then  in  effect. 

17.  Placement  of  Orders. 

Except  where  specilicallv  directed  otherwise  by  the  appropriate 
Controlled  Materials  Branch,  each  consumer  who  has  been  granted  an 
allotment  of  controlled  materials  may  place  his  orders  for  controlled 
materials  with  any  producer  or  any  other  suppher  of  such  materials. 
When  pm  chase  or  dehvery  orders,  except  for  steel  castings,  are  placed 
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with  mifls  producmg  steel  products,  they  shall  be  accompanied  by  3 
copies  of  Exhibit  6,  attached,  properly  filled  in  and  executed  by  a  duly 
authorized  official  or  agent  of  the  purdi^er.  ^^"^yp^^^^^l 
shall  be  forwarded  to  the  Iron  &  Steel  Branch  <rf  the  WPB  by  each 
producer  of  steel  products,  indicating  acceptance  or  rejection  of  such 
L-order  Such  form  shall  be  sent  not  later  than  the  first  day  following 
entry  of 'the  order.  In  the  case  of  copper  and  aluminum  such  orders 
shall  be  accompanied  by  such  forms  as  may  be  prescnl^ed. 

Consumers  must  have  properly  detaded  orders  lor  controlled  mate- 
rials in  the  hands  of  procfucers  in  tune  to  comply  with  ^^sf  ^  P;;^" 
duction  cycles  of  the  product  required,  as  deternuned  by  the  appi-o- 
priate  Controlled  Materials  Branch. 

A  consumer  of  controlled  materials  whose  orders  are  based  upon 
numerous  contracts  or  purchase  orders  received,  bearing  aUotment 
nSers  authorizing  the  purchase  of  small  quantities  of  controlled 
Zterid  may^mbine  any  number  of  such  small  amounts  into  one 
^urXse  ™er  Xd  amit  the  hst  of  supporting  aUotment  numbers, 

Haf  Such 'consumer  must  certify  on  his  purchase  order  that  su^ 
order  is  supported  by  an  aggregate  amount  of  authorizations  received 
by  hi^  or  supported  by  certifications  bearing  allotment  numbers 

Su^  be  retained  for  two  years 

for  mspection  bVany  authorized  official  of  the  federal  government; 

(cTTo  oX  so  ^bined  shall  include  any  item  supported  by  a 
single  allotment  number  applicable  to  more  tfian  the  foUowmg  quan- 
tities : 


Carbon  Steel  ^—  _  1  ton/ 

Alloy  Steel  ^   jqq 

Stainless  Steel  20O  lbs. 

Copper-.:   I"""!!  100  lbs! 

Alummuin  


(d)  Such  consumer-  must  support  the  quantities  so  purchased 
under  a  combined  order  by  a  statement  of  the  quantities  eoverecl  by 
aUotment  numbers  from  each  Claimant  Agency,  as  mdicated  by  the 

^^S^im^^^^^^^^^  be  followed  by  a  P-haser  of  A 

^ur^d^^^^^^^^^^^^^^^  x?iSri=f  ^^^^^ 

L  aS^SSquo^^ities  of  controhed.^^^^^      to  his  secondaiy 

TuiTu^t  to  agreement  between  a  ControUed  Materials  Brai^^^^ 
and  a  Claimant  Agency  or  direction  of  the  Vice  Chairman  allot- 
ment of  controlled  materials  may  be  made  up  (m  whole  or  m  part)  of 
iSdiviaual  designated  allotments  to  be  obtained  from"  specific  produc^ 
Sid  sW^^^^^^^  In  this  case  the  Clauiiant  Agency  sLall  a^ign  sudi 
d^SS^^otments  to  the  prime  consumers  from  the  designated  pro- 
dS^ofsupXrs.  Each  ^onsmner  who  has  been  granted  a  desig- 
natS^  aUotment  to  procure  controlled  materials  Irom  a  designated 
D?od^cer  or^uppli^r  must  place  his  order  with  the  designated  producer 
o  simplieT  The  Controlfed  Materials  Branch  shall  give  the  producer 
OT  suppher  ^  directions  Bs  soon  a*  the  designated  aUotoient 

is  made. 
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Any  person  entitled  to  place  an  authorized  order  for  controlled 
materials  under  any  of  the  above  provisions,  who  is  unable  to  find  a 
producer  or  other  suppliOT  of  such  controlled  material  who  will  accept 
such  order,  shall  report  such  facts  and  the  nature  of  his  requirements 
in  a  re(iuest  for  assistance  to  the  appropriate  Controlled  Materials 
Branch,  statinir  his  allotment  number.  The  Controlled  Materials 
Branch  shall  tlirect  the  placing-  of  such  order,  or  advise  the  Claimant 
Agency  why  it  cannot  be  plncecl. 

In  case  of  emer<rencies,  a  Controlled  Materijils  Branch  may  direct 
a  supplier  of  Controlled  Materials  to  fill  any  spticified  order. 

18.  Warehouses. 

Warehouses  handling  controlled  materials  shall  be  considered  as  a 
part  of  the  supply  system  for  controlled  materials  and  efforts  will  be 
made  to  maintain  adequate  inventories  in  such  warehouses  pursuant 
to  authorizations  from  the  appropriate  Controlled  Materials  Branch. 

-Warehouse  stock  shall  be  used  to  fill  orders  bearing  allotment, 
numbers  for  quiuilities  of  controlled  materials  to  be  prescribed  by  the 
Controlled  Materials  Branches  and  also  to  fill  larger  orders  as  spe- 
cilically  direct chI  by  the  appropriate  Controlled  Materials  Branch  or  by 
a  Claimant  Agency  from  earmarked  stocks  as  provided  below.  In 
addition,  small  orders,  within  limit  to  be  prescribed  by  the  Controlled 
Materials  Branches,  may  be  filled  from  warehouse  stocks  without  allot- 
ment nimibers,  so  that  sinaU  users  of  Controlled  Materials  will  be  able 
to  get  necessary  supplies  without  the  burden  of  being  compelled  to 
comply  with  formal  procedures.  The  Requirements  Comnuttee  will 
determine  the  total  amount  to  be  distributed  in  this  manner. 

To  the  extent  that  may  be  agreed  between  any  Claimaiit  Agency 
and  a  Controlled  Materials  Branch  or  determined  by  the  Vice  Chair- 
man, inventories  shall  be  maintained  by  the  Controlled  Materials 
Branch,  in  approved  designated  warehouses,  in  amounts  specified  by 
the  respective  Claimant  Agencies  out  of  their  allotments.  These 
stocks  are  to  be  earmarked  for  each  such  Claimant  Agency  and  will  be 
issued  under  its  direction. 

19.  Inventory  Control. 

Each  prime  or  secondary  consumer  of  controlled  materials  whose 
inventory  of  all  CMP  Materials  is  in  excess  of  such  limits  as  shall 

be  specified  by  the  Vice  Chairman  shall  submit  to  the  Material  Redis- 
tribution Branch,  not  later  than  the  15th  of  th<?  month  following  the 
close  of  each  calendar  quiU'ter,  beginning  Janua'-y  I5th,  1943,  a  state- 
ment in  the  foi-m  of  Exhibit  7,  attached,  showing  the  amount  of  his 
inventory  of  all  CMP  Materials  in  the  forms  listed  (excludii^  material 
in  process)  on  hand  on  the  last  day  of  such  calendar  quarter  and  his 
consmuption  during  that  quarter.  The  files  of  these  reports  sh^U  be 
maintained  in  each  Controlled  Materials  Branch  and  in  the  War  Pro- 
duction Board  Material  Redistribution  Branch  and  shall  be  available 
for  inspection  by  each  Claimant  Agency. 

Any  Claimant  Agency,  with  the  approval  of  th(>  Vice  Chairman, 
may  require  and  mahitain  separate  inventory  controls  of  the  con- 
sumers of  controlled  materials  to  which  it  makes  allotment.  I nsof ar  as 
possible,  these  inventory  reports  shall  be  uniform.  The  Material 
Redistribution  Branch  shall  declare  poHcy  and  have  the  general  super- 
visory responsibility,  but  each  Controlled  Materials  Branch  and 
Claiiiiaut  Agency  shall  be  responsible  for  initiating  action  for  the 
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reduction  and  restriction  of  inventories  of  controlled  materials  to  the 
minimum  possible^  under  authorized  schedules. 

20.  Producers'  Reports. 

Each  producer  of  controUed  materiab  shaU  report  to  the  appro- 
priate ControUed  Materials  Branch  on  the  form  mdicated  in  Exhibit 
8,  attached,  his  shipments  and  past  due  orders  classified  by  Claimant 
Agencies  and  in  such  other  manner  as  may  be  prescribed  by  the  Vice 

Chairman  and  for  each  such  period  as  shall  be  specified  by  the  appro- 
priate Controlled  Materials  Branch.  These  reports  shall  be  submitted 
by  the  date  prescribed  by  the  respective  Controlled  Materials 
Branches. 

21.  Construction  and  Facilities. 

Each  Claimant  Agency  shall  submit  separately  requirements  of 
controlled  materials  for  all  construction  and  facilities  to  be  used  exclu- 
sively for  the  benefit  of  the  Agency  or  its  Ofiices,  urespective  of  owiict- 
shio  All  other  construction  and  facilities  requuwments  are  the 
responsibility  of  the  Office  of  C5viUan  Supply  unless  otherwise  agreed 
bv  the  Claimant  Agencies  involved  or  deternmied  by  the  Vice  Chair- 
man Such  statements  of  requirements  shall  show  for  aU  projects 
under  construction  or  proposed  for  construction  for  the  Claimant 
Aeency  during  the  period  in  question,  on  a  program  basis,  require- 
ments for  controlled  materials,  month  by  month  during  the  period  of 
construction.  Such  requirements  will  includ  e  Class  B  products  segre- 
gated from  Class  A  and  esthnated  as  provided  m  Section  3. 

In  the  case  of  urgent  military  construction  where  bills  of  inaterials 
cannot  be  made  available,  requirements  for  controUed  materials  may 
■  be  based  on  the  best  estimate  practicable. 
"Requirements  shall  be  submitted  by  the  Claimant  Agencies  a«  pro- 
vided in  Section  3.  All  construction  programs  will  be  anal>-zed  by  the 
Construction  and  Facilities  Branch  of  the  Office  of  the  Vice  Chairman 
which,  after  consultation  with  the  ControUed  Materials  Branches,  will 
submit  to  the  Requirements  Committee  appropriate  recommen- 

^^The^Requirements  Committee  will  allot  controlled  materials  separ 
rately  for  the  contruction  program  of  each  Qaimant  Agency  and  may 
make  specific  allotments  for  specific  subdivisions  of  such  pro-ams. 
The  Claimant  Agency  will  schedule  each  program  within  the  allotment 
made  by  the  Requirements  Committee  for  that  i)rograni  and  assign 
aUotment  numbers  and  quantities  of  controlled  materials  withm  its 
allotment.  The  aUotment  to  the  Agency  must  be  charged  lor  the 
Class  B  products  required  for  its  construction  program  but  such 
allotments  will  be  made  to  manufacturers  by  the  appropriate  Industry 

Branches.  ,  „  ,     ,        j  • 

The  person  constructing  the  project  shall  be  deenaed  a  prune  con- 
sumer and  shall  distribute  his  aUotment  of  controUed  materials  m  the 
same  manner  as  provided  for  other  prime  consumers  to  secondary  con- 
sumers, as  outlined  above. 

22.  Industrial  Maintenance,  Repair  and  Operating  Supplies. 

Claimant  Agencies  requiring'  maintenance,  repair  and  operating 
supplies  for  plants  or  estabUshments  owned  and  operat.Hi  by  such 
Agencies,  or  for  export,  sh^  include  the  same  m  the  i^quirements 
which  they  submit  io  tihe  RequirOTaents  CMnmittee.    AU  other  re- 
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qiiiroments  for  maiiitonance,  repair  and  oijerating  supplies  shall  be 
submitted  by  the  Office  of  Civilian  Supply,  based  on  the  best  estimates 
available  from  the  appropriate  Branchk  of  the  War  Production 

The  Requirements  Committee  shall  make  allotments  to  each  Claim- 
ant Agency  oov(n-ing  controlled  materials  to  be  used  as  such  for  main- 
tenance, r(>i):ur  and  oi)erating  supphes  and  controlled  materials  for 
maintenance,  repair  and  o])erating  supplies  in  the  form  of  Class  A 
products.  The  latter  shall  be  re-alloted  by  the  Claimant  Agencies  as 
in  the  case  of  requirements  for  any  other  Class  A  products.  Con- 
trolled materials  for  maintenance,  repair  and  operating  supplies  in  the 
Class  B  products  shall  be  allotted  to  the  Office  of  Civilian  Supply, 
with  appropriate  charges  to  other  Agencies,  in  the  same  miomer  as 
allotments  for  the  manufacture  of  any  other  Class  B  products. 

Controlled  materials  roquir(>d  for  maintenance,  repair  and  operating 
supplies,  whether  used  as  such  or  used  in  Class  A  or  Class  B  products, 
shall  be  distributed  for  each  important  class  of  industry  under  regula- 
tions or  orders  which  may  specify  the  maximum  allotment  to  which 
each  industrial  unit  is  entitled  or  the  preference  rating  to  be  used  ui 
obtaining  fabricated  parts  and  other  than  controlled  materials. 
Requirements  of  industrial  units  not  covered  by  such  procedure  shAll 
be  obtained  on  application  to  the  appropriate  Industry  Branch  or 
War  Production  Board  Regional  Office. 

23.  TransitioB. 

The  Plan  is  designed  to  be  applied  to  deliveries  for  the  Second 
Quarter  of  1943  and  to  be  in  full  operation  by  July  1,  1943.  Existing 
procedures,  including  Preference  Rating  Orders  and  Certificates  and 
individual  mateiial  allocations  under  M  Orders,  will  continue  in  effect 
until  then,  except  as  specified  otherwise  herein.  Acceleration  or 
retardation  of  the  transition  may  be  effected  with  reference  to  any 
given  program  or  schedide  pursuant  to  detennination  by  the  Vice 
Chairman. 

•  In  view  of  the  fact  that  certain  consumers  of  controlled  materials 
may  not  be  able  to  obtain  their  allotments  in  time  to  meet  requirements 
for  the  Second  Quarter  of  1943,  authorizations  io  purchase  under  the 
Production  Requirements  Plan  during  the  Second  Quarter  of  1943  will 
be  issued  in  terms  of  continuation  of  authority  issued  under  PRP  for 
the  First  Quarter  of  1943,  subject  to  adjustments  on  Form  PD-25F. 
To  the  extent  that  allotm^ts  under  the  Controlled  Materials  Plan 
duplicate  authorizations  under  PRP,  each  Production  Requirements 
Plan  Unit  shall  cancel  authorizations  received  under  the  Production 
Requirements  Plan  for  the  Second  Quarter  of  1943  in  equal  amount  to 
allotments  received  under  the  Controlled  Materials  Plan  for  the  same 
quarter,  and  where  such  cancellation  can  not  be  made  because  of  deliv- 
eries already  received  under  the  Production  Requirements  Plan,  the 
consumer  shall  cancel  allotments  in  equal  amoimts  received  under  the 
Controlled  Materials  Plan. 

To  encourage  rapid  transition,  orders  bearing  allotment  numbers 
tmdfer  the  Controlled  Materials  Plan  will  be  given  preference  over 
orders  under  the  Production  Requirements  Plan  and  oyer  any  prefer- 
ence rated  orders  without  allotment  numbers.  Under  this  arrangement 
any  amounts  which  the  Claimant  Agencies  are  unable  to  allot  under  the 
Controlled  Materials  Plan  will  automatically  be  available  for  use 
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through  the  Production  .Requiremente  Plan  and  other  priority 

^'The  Controlled  Materials  Plan  shall  be  jnf^^H  effect  by  July  1 
1Q43  Thereafter,  no  controUed  material  shall  be  shipped  or  received 
'  except  in  accordance  with  the  Plan,  and  with  respect  to  c<mirol^d 
materials,  no  preference  ratings,  individual  material  ^l^;?^*;^^  "^^^ 
M  Orders  or  similar  procedures  or  authorizations  under  the  Produc- 
tion Requirements  Plan  shall  be  valid. 
24.  Administration  of  the  Controlled  Materials  Plan. 

The  Vice  Chairman  will  establish  within  the  War  Production 
Board  appropriate  machinery  for  coordinating  the  operation  oi  the 
Plan,  which  shaU  include  the  following: 

(a  An  Engineering  Board  of  Review  to  work  with  the  ControUed 
Materials  Branches  and  the  Claimant  AgenciBS  m  developmg  the  pro- 
cedure to  be  followed  in  obtaining  bdls^  materials  wid  to  review  bills 
of  materials  and  lead  factors  submitted  by  Claimant  Agencies  m  sup- 

'**^(b)'AStr?f  Recording  Unit  to  maintain  complete  records  of  aU 
aUotments  made  to  Claimant  Agencies  and  the  re-aUotment  by  pro- 
erams. 

(1)  to  handl^  in^es  concerning  the  operation  of  tiie  i'lfn  ^n^^^ 
advise  Claimant  Agencies  and  industry  m  ihe  appUcation  of  the  Plan 

to  meet  their  respective  requirements.  ^^.u;,.  fK« 

(2)  to  assist  in  the  organization  and  training  of  personnel  mthin  the 
Claimant  Agencies  for  effective,  decentralized  J^l^^^^^f-^^^^^^^^^^^ 
Plan  Such  Unit,  in  cooperation  ^nth  the  Controlled  Materials 
B^hes,  wiU  also  develop  and  clear  procedures  and  nistructions  for 
aXant  Agencies  and  appUcants  for  controUed  ma  erials,  w^thm  the 
limits  of  the  Plan  and  in  accordance  therewith  or  a*  further  presciibed 

M  Willi':  thetponsibility  of  each  field  office  of  the  War  Production 
Board  to  be  fullv  informed  on  the  operation  and  P^Of^^^^^^^*^® 
Plan,  and,  after' publication  of  regulations  implementing  the 
requ^ts  for  information  should  normally  be  addressed  m  the  first 
to  the  War  Production  Board  field  office  nearest  to  the  appli- 
cant. It  will  be  the  duty  of  aich  field  office  where  necessary  ,  proinptly 
toforward  such  inquiri^  to  the  Service  Umt  above  mentioned,  and 
in  all  cases  to  obtam  and  furnish  pi  omptly^ephes  to  ^qmr^. 

Appeals  from  actions  taken  under  the  Plan  shaU  be  governed  by 
Rules  and  Regulations, prescribed  by  the  Vice  Chamnan. 

In  the  case  of  appeal  or  otherwise  on  his  own  initiative  the  Vice 
Chairmf n^all  make  snch  changes  in  tins  ^.^"2.  T^L^^ 

other  actions  hereunder  as  may  to  him  seean  appropriate  to  faciUtote 
and  expedite  the  operation  of  the  Flan.  ^^^^^  -g,  1942. 

To  the  Director  General  jor  Operations:  ' 

It  has  been  determined  that  the  foregoing  Plan  shall  he  put  into 
effect  at  once  in  accordance  with  the  above,  and  you  axe  accoraii_>^l> 
histructed  to  take  all  steps,  including  issuance  of  rules,  regulations 
and  instructions,  necessary  and  appropriate  to  this  end. 

(Signed)    F.  Ebbbstadt, 
Vice  Chairman  on  Program  DetermifuOim, 
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CHRONOLOGICAL  OUTLINE  OF  INITIATION- OF  . CONTROLLED 

MATERIALS  PLAN 

STEP— 1  (NoYember  2,  1942) 

Controlled  Materials  Plan  announced  by  War  Production  Board 

and  instructions  issued  to  Claimant  Agencies  and  industry. 

STEP— 2  (NoTember  and  December,  1942) 

Claiiuaiit  Agencies  complete  the  collection  of  bills  of  material  and 
estimate  requirements,  pursuant  to  instructions  from  Require- 
ments Committee. 

STEP— 3  (January  1,  1943) 

Claimants  submit  requirements  to  Controlled  Materials  Branches, 
with  a  copy  to  Requirements  Committee,  showing  controlled 
materials  required,  by  months,  broken  down  as  between  (a) 
production,  (b)  construction  and  facilities,  axid  (c)  mainte- 
nance, repair  and  operating  supplies. 

STEP— 4  (January  1  to  January  15,  1943) 

Controlled  Materials  Branches  and  Office  of  the  Vice  Chairman 
analyze  requirements  submitted  by  Claimant  Agencies  and 
make  preliminary  reconciliation  to  the  extent  possible  between 
requirements  and  supply. 

STEP— 5  (December,  1942,  and  January,  1943) 

Claimant  Agencies  and  prime  consumers  proceed  to  develop,  infor- 
mation necessary  in  making  final  allotments,  in  order  to  be 

in  readiness  for  distribution  of  allotments  when  made  by 
Requuements  Committee. 

STEP— 6  (February  1,  1943) 

Requirements  Committee  makes  allotment  of  controlled  materials 
to  Claimant  Agencies  for  Second  Quarter  of  1943. 

STEP— 7  (February,  1943) 

Claimant  Agencies  distribute  allotments  to  prime  consumers. 

STEP— 8  (February  and  early  March,  1943) 

Prime  consumers  divide  up  allotments  authorized  by  Claimant 
Agencies  between  .secondary  consumers,  and  consumej^  place 
authorized  orders  with  suppliers. 

STEP  9— (March,  1943,  and  thereafter) 

Controlled  Materials  Branches  watch  placement  of  orders  on 
mills  and  mills"  shipments  and  render  assistance  in  placing  orders 
for  consumers  of  controlled  materials  w.ho  are  unable  to  obtain 
mill  acceptance  of  authorized  orders. 

STEP— 10  (July  1,  1943) 

Alternative  plans  and  procedures  with  reference  to  controlled 
materials  are  abolished  and  thereafter  controlled'  materials 
are  obtainable  only  under  the  Plan. 
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BILLS  OF  MATERIALS 


INSTRUCTIONS  TO  INDUSTRY  FOR  PREPARING  BILLS  OF  MATERIALS  • 
Introduction. 

At  the  request  of  the  appropriate  Claimant  Agency,  prime  con- 
sumers shall  prepare  and  submit  to  such  agency  Summary  Bills  of 
Materials  and,  if  specifically  requested,  Detail  Bills  of  Materials,  for 
procurement  items  as  specified,  in  the  form  hereinafter  described.  The 
responsibility  for  compiling  a  complete  Bill  of  Materials  for  a  procure- 
ment item  includkig  all  sub-contracted  parts,  is  vested  in  the  prime 

consumer. 

In  the  case  of  purchased  parts  or  assemblits  it  will  be  necessary 
for  the  consumer  to  secure  from  his  secondary  consumer  the  necessary 
information  to  complete  the  Bill  of  Materials  an(i  to  furnish  him  with  a 
copy  of  these  instructions,  in  order  to  presei've  uniformity  in  the 
preparation  of  all  Bills  of  Materials. 

The  following  instructions  have  been  written  to  assist  consumers 
in  preparing  Buls  of  Materials  in  which  the  basic  information  shown 
will  be  sufficiently  uniform  for  consolidation  and  practical  use  by 
Claimant  Agencies. 

Definitions. 

1.  DetaU  BiU  oj  Materials. — ^A  list  of  all  component  parts  of  a 
procurement  item  showing  material  requirements  as  hereinafter 
indicated. 

2.  Summary  BiU  oj  M<xt€ri4d8.—A  list  of  the  material  reqmrements 
for  a  complete  procurement  item  as  hereinafter  indicated,  or  a 

recapitulation  of  the  Detail  Bill  of  Materials.  In  some  instances  the 
Claimant  Agency  involved  may  request  that  this  Summary  Bill  be 
subdivided  into  JEunctional  groups,  for  scheduliag  purposes.  In  each 
case  spare  parts  sets  must  be  shown  separately  and  sub-totalled  on  the 
Bill  of  Materials. 

3.  Prototype  BiU  of  Materials— A  Bill  of  Materials  t^t  is  apph- 
cable  to  several  styles  or  models  of  the  same  basic  part  or  assembly, 
varying  slightly  in  minor  details  which  have  little  or  no  effect  on  the 
aggregate  material  content. 

4.  Procurement  Item — The  complete  assembly  or  product  to  be 
furnished  by  a  Prime  Consumer  including  extra  parts,  such  as  spare 
wheels  and  tires  on  trucks,  and  auxiliary  or  accessory  equipment,  such 
as  picks,  shovels,  fire  extinguishers,  tool  kits,  etc.,  on  tanks,  which  are 
normally  attached  to  or  shipped  as  a  constituent  part  of  the  procure- 
ment item ;  and  spare  parts  sets  specified  to  be  shipped  concurrency 
with  the  basic  procurement  item. 

5.  CMP  Materials  List— Th\s  is  a  classification  Hst  of  materials, 
prepared  for  the  purposes  of  the  preparation  of  Bills  of  Materials. 
These  materials  have  been  assigned  code  numliers  for  convenience  in 
accumulating  the  data  requested  herein,  and  a  conversion  table  show- 
ing the  trandlation  from  "Red  Book"  codes  to  CMP  codes  is  included. 

(20) 
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6  CMP  Materials  Code  Number— The  number-  takai  from  tiie 
CMP  Materials  List,  used  for  convenience  in  accumulating  the  data 

^^^^^Dramng^or  Part  Number— The  number  normally  used  to  identify 
the'mdividual  part  or  assembly,  and  for  use  in  connection  with  the 
preparation  of  Detail  Bills  of  Materials.  If  the  official  government 
part  numbers  are  available,  these  should  be  used.  .  ,.  . .  , 

8  Part  Name— The  name  of  an  individual  part  or  an  mdividual 
assembly,  such  as  rope,  buckle,  piston,  firing  pm,  ignitioii  coil,  radio 
tube  etc.,  to  be  shown  only  on  Detail  Bills  of  Materials. 

9.  Specification  or  Chemical  Analysis  of  Material— This  refers  to 
standard  specifications  such  as  "S.  A.  E.",  "Army",  "Navy",  "Fed- 
eral" "A.  S.  T.  M,".  In  the  absence  of  such  recognized  specihca- 
tions'  a  maiifactuier's  specifications  may  be  used,  but  only  if  an 
analysis  showing  chemical  composition  is  furnished. 

10  Net  Weight— The  weight  of  a  material  actually  contamed  m  a 
finished  part  (in  the  case  of  a  Detatt  BiU  of  MaterwJs)  or  m  a  com- 
Dleted  procurement  item  (in  the  case  of  a  Summary  BiU  6f  MatenaJs). 

11.  Gross  Weight  {including  rejections,  etc.)— The  weight  of  the 
material  in  the  form  shipped  by  the  material  producer  and  required 
for  the  manufacture  of  the  procurement  item  or  one  of  its  parts. 
This  should  include  aUowamces  for  processing  losses,  rejections  culls, 
testing,  and  spoilage,  in  such  manner  as  may  be  prescribed  by  the 
Vice  Chairman;   For  special  definitions  consult  tiie  CMP  materials 

12  Number  of  Parts  (shown  on  Detail  Bill  of  Materials  only}— 
Number  of  finished  parts  (of  the  particular  part  being  reported)  to  be 
incorporated  in  the  functional  group  or  its  sub-division  of  the  procure- 
m^t  item  being  reported.  Taking,  for  example,  a  piston  ring  as  the 
nart  being  rept^rted  for  a  six  cylinder  motor  having  two  rings  for  each 
piston,— the  Number  of  Parts  would  be  12  if  the  motor  were  the  func- 
tional o-roup  under  consideration.  .  i 

13  Total  Net  Weiqht-^.  DetaU  BiU  of  Mataiah-^  the  Detail 
Bill  of  Materials,  Total  Net  Weight  is  the  Net  Weight  Part  mul- 
tinUed  by  the  Number  of  Parts.  It  is  the  aggregate  Net  Weight  of  all 
pirts  identical  with  the  one  being  reported  which  will  be  incorporated 
hi  the  particular  sub-division  of  the  procurement  item  as  listed.  In 
the  case  of  the  piston  rings  mentioned  above,  it  is  the  total  net  weight 

""^h'summTr^irn'of  Material^  tiie  Summary  Bill  of  Materials 
the  total  Net  Weight  is  the  total  net  wei^t  of  a  particular  material 
contained  in  the  complete  procurement  item,  unless  the  bummary 
Bill  is  subdivided  by  functional  or  other  groups  at  the  specific  request 
of  tiie  Claimant  Agency  involved;  then  it  will  be  the  total  weight 
contained  in  the  sub-division  of  tiie  procurement  item  as  listed 

14  Total  Gross  Weight  {including  rejections,  etc.)—^.  Uetail  iSdi  oj 
Material^  the  Detail  BiU  of  Materials  Total  Gross  Weight  is 
the  Gross  Weight  Per  Part  multiplied  by  the  Number  of  Parts  In 
the  case  of  the  piston  rings  referred  to  above,  it  would  be  the  total 
weight  of  the  particular  material  needed  to  produce  the  12  rmgs 
including  allowances  as  indicated  in  the  definition  of   G^ss  We^t^^^ 

b.  ^mary  BiU  of  Materials-On  the  Summary  Bi  1  of  Materials 
the  total  gross  weight  (as  defined)  is  the  total  of  a  particular  material 
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required  to  make  all  parts  of  tlie  procuieinent  item.  However,  if  the 
Summary  Bill  of  Materials  is  sub-divided  b\'  functional  or  other 
groups,  at  the  specific  request  of  the  Claimant  Agency  involved,  it 
will  be  tie  total  weight  of  the  material  needed  to  make  all  the  parts 
in  such  a  sub-division. 

15.  Lead  Time — (Manufacturing  or  flow  time) — ^Lead  time  is  the 
time  interval  exinessed  in  months  between  the  required  delivery  of 
materials  from  the  plant  of  the  supplier  of  the  listed  materials  and  final 
acceptance  or  delivery  of  the  procurement  item,  or  in  the  case  of  Class 
B  products  as  defined,  upon  completion  of  their  manufacture. 

For  example,  the  lead  time  for  bar  stock  front  which  a  steel  forginti; 
is  made  would  be  the  total  elapsed  time  from  the  delivery  of  the  bar 
stock  from  the  steel  mill  to  the  time  of  acceptance  by  the  agencies  of  the 
item  of  procurement  in  whieh  the  finished  foiling  is  incorporated.  This 
time  will  include  all  intermediate  transportation  and  processing  time 
such  as  time  for  fortring,  heat  treating,  machining,  assembly  into  the 
final  product  and  testing. 

Note. — It  is* recommended  that  in  those  cases  wlierc  questions  arise  as  to  the 
forgoing  definitions  or  with  respect  to  the  procednre  autlined  })olo\v,  the  prime 
consunier  inimediately  refer  the  matter  for  decision  to  the  aijpropriate  Claimant 
Asency  rcqnestiny  the  iiiformatiou  in  order  that  no  delay  or  unnecessary  effort 
be  involvecl  in  this  work- 
Genial  Instruetioiis. 

1.  All  Bills  of  Materials  should  indicate 'the  gross  and  net  weight 
(unless  specifically  exempted  by  the  Claimant  i\.gency)  of  each  of  the 
materials  listed  "in  the  attached  CMP  Materials  List,  which  are 
required  for  and  contained  in  the  complete  procurement  item.  The 
exqeptions  to  this  rule  will  be  (1)  Government  Furnished  Equipment 
produced  by  other  Prime  Consumers,  (2)  Class  B  products  as  defined. 
In^e  case  of  both  of  these  exceptions  the  Bill  of  Materials  is  to  list  by 
name  and  part  number  (if  available)  the  quantity  or  dollar  value  of 
each  of  these  items  required  in  the  complete  procurement  item,  and  is 
to  show  the  time  interval  required  between  receipt  of  class  B  items  as 
such  and  final  acceptance  or  delivery  of  the  procurement  item. 

2.  The  ])resentation  of  Summary  Bills  of  Materials  should  not  be 
delayed  awaiting  the  accumulation  of  net  weight  information.  The 
submission  of  such  net  weight  data  may  be  deferred  until  a  later  date. 

'?>.  All  materials  are  to  be  reported  in  terms  of  the  unit  of  measure 
indicated  on  the  attached  CMP  Materials  List.  Particular  care 
should  be  taken  to  indicate  clearly  the  decimal  position  in  reporting 
these  weights. 

4.  The  Prime  Consiuner  must  maintain  Bills  of  Materials  on  all 
procui-ement  items  on  a  current  basis  at  all  times  by  submitting 
revisions  indicating  tlie  eft'ect  of  all  engineering  or  specification 
changes  which  substantially  alter  the  total  quantity  of  any  material 
required  during  a  month. 

5,  The  Bill  of  Materials  is  to  include  all  material  on  the  CMP 
Materials  list  incorporated  in  the  finished  product  (except  in  parts  on 
the  excluded  lists),  including,  for  example,  material  deposited  in  plating 
and  packaging  when  s])ecifie<l  as  an  integral  part  of  an  item  of  procure- 
ment. Materials  indirectly  used  in  the  manufacturing  process  slioidd 
be  omitted,  such  as  grinding  wheels,  factory  maintenance  operating 
and  testing  supplies. 
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*  6.  In  reporting  small  purchased  assemblies,  which  in  the  aggre- 
gate consume  small  quantities  of  the  listed  materials,  it  will  be  satisfac- 
tory to  accept  from  the  secondary  consumer  supplying  such  assemblies, 
a  prototype  Bill  of  Materials  noting  'the  basis  of  the  Bill  of  Materials. 

7.  At  the  specific  request  of  the  Agency  involved,  the  specifications 
or  chemical  analysis  and  size  range  of  materials  shall  be  shown  On  the 
Detail  Bill  of  Materials. 

8.  At  the  request  of  the  Claimant  Agency  the  prime  consumer  will 
indicate  for  the  materials  fisted  in  his  summary  Bill  of  Materials, 
approxhnate  lead  times  as  defined.  If  the  manufacturing  period  is  rela- 
tively short,  a  single  lead  time  mav  be  sufiicient.  Where  the  manufac- 
turing time  is  relatively  long  and  where  the  deUvery  of  a  material  is 
required  at  varying  time  mtervals,  this  should  be  indicated.  In  such 
cases,  the  quantitv  required  at  each  time  interval  should  be  listed 
separately  on  the  Summary  Bill  of  Materials  and  the  lead  tune  listed 

in  the  appropriate  column.  ,  ,     „  i 

9.  In  order  to  ehminate,  so  fai-  as  practicable,  aU  unnecessary  work, 
those  consumers  who  have  already  furnished  Bills  of  Materials  of  one 
type  or  another  should  consult  the  Claimant  Agency  mvolved  to 
ascertain  whether  such  data  are  in  sufficient  detail  to  meet  the  reqmre- 
ments  of  these  instructions.  In  all  cases  where  a  prune  consumer 
wishes  to  submit  his  Bills  of  Materials  on  a  form  other  thwi  that 
included  with  these  instructions,  permission  must  be  obtamed  from 
the  Agency  requesting  the  Bill  of  Materials  to  use  such  a  form. 

10.  In  order  to  obtain  complete  and  accurate  information  it  is 
desirable  to  have  a  definite  group  assigned  to  prepare  Bills  of  Materials 
information.  This  group  should  contain  uidividuals  familiar  with 
engineering  specifications  and  with  production  materifiOs  and  methods. 
However,  the  exact  method  used  by  a  prime  consumer  to  produce 
Bills  of  Materials  is  his  own  responsibility,  providing  the  information 

compiled  is  as  requested.  ,       .    •  i  v 

11.  Wliile  it  is  imperative  that  a  Summary  Bill  of  Materials  be 
submitted  by  the  Consumer,  in  certain  instances  Detad  BiUs  of 
Materials  wiU  also  be  required  by  the  Claimant  Agency  involved. 
Regardless  of  whether  or  not  the  Detail  Bill  of  Materials  is  requested, 
the  Consumer  will  find  the  Detail  Bill  of  Materials  form  useful  as  a 
work  sheet  in  accumulating  tiie  data  to  be  furnished  in  the  Summary 

Bill  of  Materials.  ,  -^r   •  •  \  j.  i.x^  m  • 

12  The  presentation  of  a  Smnmary  Bill  of  Materials  to  the  C^laun- 

ant  Agencv  involved  should  not  be  delayed  awaiting  the  preparation 
of  the  Detail  Bill  of  Materials  in  its  final  form.  The  submission  of  the 
Detail  Bill  of  Material  may  be  deferred  until  a  later  date  if  such 
delay  is  anticipated. 

Detail  Bill  of  Material. 

a  The  Detail  Bill  of  Materials  (see  attached  form)  should  be  pre- 
pared from  the  engineering  parts  list  and  should  show  an  analysis  by 
CMP  materials  of  each  component  part  (excluding  L  and  Class  B 
items)  of  the  procurem^t  item  under  the  following  headings: 

(1)  Drawing  or  part  number. 

(2)  Part  Name.    .  ,    .     ,  ,        .   •  i  /    i  * 

(3)  Specification  or  chemical  analysis  of  the  material  (only  to 

be  furnished  when  specifically  requested.) 
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(4)  C.  M.  P.  Material  Code  number.  . 

(5)  Net  weii2;ht  of  Fini?;hecl  part. 

(6)  Gross  weight  (including  rejections,  etc.)  of  material  required 

to  make  the  part. 

(7)  Number  of  parts.  - 

(8)  Total  net  weight. 

(9)  Total  gross  weight,  (inchiding  rejections,  etc.). 

b.  At  the  direction  of  a  Claimant  Agency,  se])arate  Bills  of  Mate- 
rials should  be  prepared  for  each  procurement  item  (as  defined)  a^d 
for  spare  parts  called  for  as  a  separate  procurement  item. 

c.  Parts  in  the  Detail  Bill  of  Materials  should  be  arrai^ed  in 
functional  groups.  In  general  these  groupings  should  be  determined 
by  the  Prime  Consumer  in  accordance  with  his  own  company  or  indus- 
try practice  and  should  be  modified  only  to  the  degree  necessary  for 
adequate  scheduling  by  the  Claimant  Agencies.  This  will  usually  re- 
quire a  segregation  from  the  basic  unit  of  procurement  of  extra  parts, 
spare  psH  sets  and  accessory  equipment  shipped  concurrently  with  the 
procurement  item. 

d.  The  Detail  Bill  ol  Materials  is  to  include  direct  material  for  all 
purchased  items  except  Class  B  products  as  well  as  those  parts  manu- 
factured by  the  Prime  Consumer. 

e.  When  reporting  small  purchased  assemblies  excluding  Class  B 
products,  which  are  not  generally  separated  into  individual  parts  by 
the  purchaser,  the  analysis,  may,  subject  to  the  approval  of  the  Claim- 
ant Agency  involved,  be  made  for  the  entire  assembly  without  detail 
as  to  each  individual  part,  except  for  individual  pieces  or  subassemblies 
which  may  be  furnished  in  spare  part  sets.  Components  of  purchased 
assenil)lies  should  be  listed  in  a  group  immediately  following  the  naa3a€K 
and  ])art  number  of  the  assembly  in  order  that  they  may  be  identified 
readily  as  parts  of  such  assembly. 

f.  It  may  be  necessary  in  some  cases  to  make  a  quick  engineering 
estimate  of  approximate  material  requirements  by  grouping  without 
detail  small  items  which  require  negligible  amounts  of  material.  In 
each  instance  where  this  procedure  is  used,  a  notation  on  the  Bill  of 
Materifds  should  indicate  the  manner  in  which  such  material  estimates 
were  calculated. 

Summary  Bill  of  Materials. 

a.  The  Summary  Bill  of  Materials  (see  attached  form)  shall  show 

total  amounts  of  each  material  shown  on  the  CMP  Materials  list 
required  for  a  procurement  item  as  follows: 

(1)  Controlled  Material  List  name. 

(2)  Controlled  Materials  List  Code  number. 

(3)  Total  net  wei^t. 

(4)  Total  gross  weight,  including  rejections,  etc- 

(5)  Lead  Time  or  Lead  Times. 

b.  Any  fm'ther  analysis  by  functional  or  other  grouping  need  be 
made  only  at  the  specific  request  of  the  Claimant  Agency  requesting 
the  Bill  of  Materials,  and  should  be  considered  as  a  limited  and  non- 
recurring special  studjr. 

c.  The  Smmnary  Bfll  of  Materials  shall  contain  a  separate  list 
of  Class  B  items  incorporated  in  the  procurement  item  being  reported, 
showing  the  name,  part  number  and  time  interval  as  explained  in  the 
instructions. 
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CMP  MATERIALS;  LIST 

t 

Units:  pouxuls  except  lor  wood 
CoBMIed  Miiterialk  | 

Aluminum 

Coi^r  and  Copper  Base  Alloys  t 

Steel  1 

Other  Materials.  i 
BeryUhim 

Cadmium 

Cobalt— other  than  as  an  alloying  element 

Cordage  FibOTS 

a.  Manila 

b.  Sisal 

c.  Jute 

d.  Istle  • 

i  Magnesium 
Mercury 

Mica — other  than  ground  mica 
Monel — naturid  . 
Nickel— other  than  as  an  alloying  eleme&t 

Nylon  ^ 

Bayon — ^high  tenacity  .1 
Bnbber 

a.  Crude  ; 

t 

b.  liquid  Latox  ! 

c.  Reclaimed 

d.  Synthetic 

Tin 

Tungsten— other  than  as  an  alloying  element 
Wood 
Zinc  . 
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ALUMINUM  PEODUCT  CLASSIFICATION 


OMP  Materials 
Code  Number 


201-02-01 

201-02-03 

201-02-05 

201-02-07 
201-05-00 


201-06-00 
2dl.-09-00 


201-11-01 
201-11-02 

201-22-00 


201-27-00 
201-28-00 


201-37-00 
201-38-00 


Material 


Oode  in  Offldal 

Glassiflcation 

List  of 
Raw  and  Basic 
Industrial 


Bar  and  rod  (excluding  requirements  for  stock 
for  wire,  forcings,  rolled  structural  shapes,  and 
electrical  cable)  ^  201-02 

By  sizes: 

inclusive.-  1 


Oyer  %"-\%"  inclusive- 
Over  l%"-3"  inclusive- 


Maximum  diameter  (for 

roimds  &  ovals) 
Maximum    distance  be- 
tween faces  (for  squares, 
hexagonals,  octi^iials 

Over  3''___   I  rect««igle8) 

Wire.  —Wire  covers  maximum  diameters  under 
y%'  '\\\  rounds,  ovals,  squares,  hexes,  octagonab, 

and  rectangles  201-06 

Cable  (eieetrical  tiansmission  only)  201-06 

F(»rgiiigB        ^esran^  (before  machining)  201-09 

Castings  (before  maduning)  201-11 

201-12 

From  high  grade  ingot*  201-13 

From  other  than  high  grade  ingot*  201-14 

201-15 

R(med  structural  shapes  (uigles,  channels,  zees, 

tees,  etc.)  .  _._  201-22 

EiXtruded  shap^: 

2S,  3S,  53S,  and  6lS  alloys  201-27 

All  alloys  except,  2S,  3S,  53S  aad  6 IS  201-28 

Sheet,  strip  and  plate — ^excluding  stock,  for  foil,  ' 
impact  extrusions,  and  forgings 

2S  and  3S  allo^^s    201-37 

AUoys  other  than  2S  and  3S  201-38 


* 


CMP  Materials 
Code  Number 


201-46-00 
201-47-00 

201-51-00 


201-71-00 
291^73-00 


201-19-00 
201-19-02 


Code  in  Special 
Classification 

List  of 

_  _  ^  ,  .  Raw  and  Basic 

M*tcrM  Indostrial  Materials 

Tubing: 

2S  and  3S  alloys.  \_  201-46 

Alloys  other  than  2S  and  3S  201-47 

Powder  \  201-51 

201-52 
201-53 
201-54 
201-55 

FoU  (.005"  and  thinner),    201-71 

Impact  extrusions  201-73 

Ingot — excludmg  ingot  for  aluminum  castings, 
sheet,  plate,  strip,  rod,  bar,  extrusions,  and 

powder  201-19 

High  grade*-. j_  

Low  grade  


•Low  grade  ingot  means  any  aluminum  which  contains  ooimer  in  excess  of  4%  by  weight,  and  either  iroo 
oriiMtoeseaiBof  l%l>y  wdght 
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MAGNESIUM  PRODUCT  CLASSttlC^N 

-  CUsaificatioa 
Lfatof 

Raw  and  Basic 
Industrial 

CMP  Materials  Material  Materials 

Code  Nninber  ==2 —  ^ 

217-01    Extrusioiis:  excluding  extruded  stick  and  forging  217-02 
stock  —  -  —   217^5 

217-09    Forging,  before  machining    -  —  L"""""""""  917  ?? 

2  7-11  Sand  Castings,  heat  treated,  before  machining- 217-11 
2  7-  2  sLd  Casting;  not  heat  treated,  before  macbm^  217-12 
217-13    Permanent    and   semi-permanent   mold   castmgs,  _ 

heat  treated,  before  machmmg_   -a  17  id 

217-14   Permanent  and  semi-permanent  mold  castmgs,  not 

heat  treated,  before  machinmg  —  

2 1 7-1 5    Die  Castings,  before  machining  -   - 

217-19    Bigot  and  ektruded  stic*,  excluding  re^ements 

for  ingot  for  magnesium;  castings;  ateomoM;  217-19 

sheet,  strips,  and  plate;  and  powder_.— >  — — 

217-30    Sheet,  strip,  i?late-  217-81 

217-81    Powder   2i7_82 

'  '  217-83 

217-84 

.    ■  .  217-85 

217-86 
217-87 


1:;  ^  i^i 


COPPER  PRODUCT  CLASSIFiCAllON 


CMP  Matpriala  ' 
CktdeNaatfwir 


Brass  MiU  Products 
Copper  Base  AUoys 

207-80  Ammunition  Cups,  discs  and  dugs...-— -  no  numl^r 
206-32    Sheet  and  strip  (other  than  cups  and  discs)  ^r^2 

206-04   Rods,  bars,  and  wire  (including  extruded  shapes,  206-04 


.       not  indudingdugs)-.-.-----------------------  206-08 

"       '  207-04 
'  207-08 

207-23 
20fi— 41 

206-41    Tubing  or  pipe   —   206^2 

206-43 

*  207-41 

.  207-42 
207^3 

Copper 

212-32    Plate,  sheets  and  strip  W-I"  ^^^^^ 

212-19    Rods  and  bars,  including  extruded  shapes  (not  in- 

eluding  wire  bars  and  mgot  bars)  212-41 

212-41    Tube  and  pipe.--  212-42 

212-43 

Wire  MUL  Products 


Copper 

212-08    Wire  and  cable  (including  copper  content  of  insu-  * 
"  lated  wire  and  cable) . _  2l^-u» 

Foundry  Products 

Copper  and  Copper  Base  AUoys 

'       ^.   206-10 

20J6-01    Castmgs  —    207-10 

212-10 


Code  in  Official 
Classification 

List  of 
Raw  and  Basic 
Industrial 
Materials 
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A  bra^s  mill  product  means  sheet,  wire  (ottjer  than  electrical). 

or  for„>s  auitaWe  for^Utoiate  ^^t^^^^^     g.^  1    j  ^.^^ 

sp^s,  IT^d  bUsSI,  tumb^or  dipB»6.  but  does 
S^tlcTudc  any  further  machmmg  or  proc« 

the  total  weight  of  the  aUoy.  product  is  defined 

.K^'ol"  &"^mrbr'ass  mill,  wire 

"'Nettjight  of  copper  or  copper  base  alloy  product  is  defined  as 
the  we^t  of  the  material  in  the  finished  Item. 
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GMP  Materiili 
Code  Number 


234-92-01 


234-92-02 


ZINC  PRODUCT  CtAgSmCATKIN 


Material 


Code  in  OlTicial 
Classification 

List  of 
Raw  and  Basic 
Industrial 
Materiak 


Zinc  other  than  as  an  alloying  element   234-92 

234-93 

234-94 

By  grades :  j        i  • 

Special  high  grad^,  high  grade  and  inter- 
mediate—ainc  content  of  99.6%  or  higher  No 

number 

Brass  special,  selected,  and  prime  Western  No 

number 
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STEEL  PRODUCT  CLASSIFICATION 

Code  in  Oflaciai 
Classification 

List  of 
Baw  and  Basic 
Indnstrial 


Indnstrial 

CMP  Materials  Material  — 

Oodte  Number 


Carbon  Steel  (Grades  00,  10,  11  and  13) 

,.nUA   103-85 

103-1 1    Bare,  cold  finished   103-86 

103-87 

11  J           .  ---  103-81 

103-21    Bare,  hot  roUed   103-82 

■  103-83 

103-84 
126-81 


11M)1    Ingot,  billets,  blooms,  slabs,  tube  rounds,  skelp  and 


iiv-vA    j-ug,"^)              u      '  -  119~00 

sheet  and  tui  bai-  igi-OO 

139-00 
_  145-86 

145-11    Pipe   145-87 

145-88 
135-81 

136-01  Plates   


135-  82 

136-  83 
136-«4 
135-85 

135-86 
135-87 


162-81 

162-01    Rails  and  track  accessories    162-89 

164-00 

J  ,  ■                                           —  131-80 
131-01    Sheets  and  strip—  


131^1 
131^2 

131-83 
131-84 
131-85 
131-86 
131-87 
131-88 
131-89 
131-90 


110-01    steel  Castings    110-82 

110-83 
110-89 

1  125-82 
125-01    Structural  shapes  and  piling  ^  125-83 

163-81 
163-82 

165-01    Tin  plate,  teine  plate,  and  tin  miU  black  plate  165-00 
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CMP  Materials 
Code  Namber 

145-21  Tubing. 


Material 


Oodein  Oflicial 
Olassiflcation 
List  of  . 

Raw  and  Basic 
Industrial 
Materials 


167-01    Wheels  and  axles  

105-01    Wire  rods,  wire,  and  wire  products 


Alloy  Steel — ^Includmg  Stainless 
(all  other  grade  codes) 
103-12    Bare,  cold  finished  


145-80 
145-81 
14S-82 

145-83 
145-84 
145-85 
167-00 
105-81 
105-82 
105-83 
105-84 
105-85 
105-86 
105-89 


103-22    Bars,  hot  rolled 


- 1 19-02    Ingots,  biUets,  blooms,  slabs,  tube  rounds,  sheet  bar_- 


145-12  Pipe 


135-02  Plates 


1 3 1-02    Sheets  and  strip 


103-85 
103-86 
103-87 
103-82 
103-83 
103-84 
119-00 
139-00 
161-00 
145-86 
145-87 
145-8S 

135-81 

135-  82 

136- 83 
135-84 
135-85 
135-86 
135-87 

.  131-80 
131-81 
131-82 
131-83 
131-84 
131-85 
131-86 
131-87 
131-88 
131-89 


3b 

Oode  in  Offielal 

Classification 

List  of 
Raw  and  Basle 

Industrial 

CMP  Materials                                       tMmtmM  Materials 
Code  Number    ,  mmm  


11(M)2   Steel  castings  _     ^]^2 

110-83 
-  110-89 

145-22    Tubing   -  ^f^zfl 

145-82 
145-83 
145-84 

145-85 

167-02    Wheels  and  axles     }  67-^0 

106-02   Wire  rods,  wire,  and  wire  products.   i05-86 
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DEFINITIONS 

Carbon  Sted: 

Ail  Steel  otiier  than  alloy  steel. 

Alloy  Sted: 

Stool  is  classifiod  alloy  when  the  maximum  of  iho  American  Iron 
and  Steel  Institute  standard  ranges  given  for  alloying  elements  exceeds 
one  or  more  of  the  following  limits: 

Manganese  in  excess  of  1.65%  maximum; 

Silicon  in  excess  of  0.60%  maximum; 

Copper  in  excess  of  0.60%  maximum; 

Aluminum,  chromium,  cobalt,  columbiimi,  molybdenum,  nickel, 

titanium,  tungsten,  vanadium,  zirconium,  or  any  other  alloy- 
ing element  in  any  amount  specified  or  known  to  have  been 
added  to  obtain  a  desired  alloying  effect. 

Bars,  Hot  Rolled : 

Concrete  Rein  forcing  Bars — These  are  hot  rolled  from  billet  steel, 
rail  steel,  or  steel  axles,  and  are  further  described  as  plain  or  deformed 
bars,  used  to  resist  tension,  compression,  or  shear  forces  in  concrete. 

AU  Other — These  include  rounds,  half  rounds,  ovals,  half  ovals, 
squares,  flats,  hexagons,  octagons,  special  sections  and  angles,  chan- 
neb,  tees,  and  zees,  under  3"  maximum  cross-sectional  dimension  but 
excluding  angles,  tees,  zees,  channels  and  beams  3"  and  larger  in 
maximum  cross-sectional  dimensions  (see  Structural  Shapes  below). 
Hot  rolled  bars  are  produced  from  billets  or  blooms  to  specified 
dimensions  within  standard  tolerances  without  subsequent  processing 
of  the  bars  for  accuracy  or  surface  polish.  They  are  commonly  cut 
into  straight  lengths  but  in  small  sizes  may  be  produced  in  coils. 

For  complete  details  as  to  description  of  hot  rolled  carbon  steel 
bars  and  alloy  steels  see  Steel  Products  Manuals  covering  these  prod- 
ucts, issued  by  the  American  Iron  and  Steel  Institute. 

Bars,  Cold  Finished: 

Cold  finished  steel  bars  are  produced  from  hot  rolled  material  by 
several  cold  finishing  processes,  for  the  purpose  of  removing  decar- 
burization,  improving  surface  finish,  dimensional  accuracy,  alkn- 

ment,  or  machinability ;  also  in  the  case  of  cold  drawn  and  cold  rolled 
material,  to  increase  the  yield  strength  and  tensile  strength.  Cold 
reduction  processes  and  surface  improvement  processes  used  singly 
or  in  combination  include  cold  drawing,  cold  rollmg,  tui^ning,  grindmg,  , 
poUshing,  and  straightening. 

Semi-Finished  Steel: 

Ingots — Ingots  are  steel  castings  of  different  shapes  and  sizes  in 
an  unworked  condition  and  of  suitable  form  for  subsequent  working  by 
rolling  or  forging. 

Blooms,  Billets,  and  Slabs— iuce  hot-rolled  or  forged  from  mgots  to 
approximate  cross-sectional  dimensions  with  rounded  comers. 

Forging  Quality  Blooms,  Billets,  and  Slabs;  Squares  not  less  thaji 
4x4"  cross  section  dimension.  Rectangles  other  than  squares  mini- 
mum cross  sectional  area  16  square  inches;  minimum  thickness  2". 

For  complete  details  as  to  description  of  semi-finished  products  see 
Steel  Products  Manuals  covering  Carbon  Steel  Semi-finished  Products 
and  Alloy  Steels,  issued  by  the  American  Iron  and  Steel  Institute. 

Tube  Bounds— Rovaids  used  for  manufacturing  seamless  pipe  and 
tubing. 
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QiJ^WUt  mllMl  steel  used  for  the  maiuifaeture  of  welded  pipe. 
fhlLZ  n^tt^bs  used  for  re-rollmg  into  sheets  and  tm  plate. 

''oww  Standard  pipe  is  "scd  for  conveying  air,  gas  steam, 
wa^^  l^fd^a^  Ss  for  misceUaneous  purposes  at  relatively 

^°1C-Suc  pipe  is  used  for  distance  transportation  of  water,  gas 
namely,  casing,  tubing,  and  diill  pipe. 

'"'Emprise  that  group  of  flat,  hot  rolled,  finished  steel  p«KluctS 

'''^'^/5^""rai875  in  )  or  thicker,  over  48"  wide,  for  embon  steel. 
I'nt"  0  Its  to!  oJ  thicker  over  10"  wide,  for  stainless  steel. 
1/4"  m  250  in  Tor  thicker,  oVer  6"  wide,  for  carbon  steel 

(niS!  m.)  "Sicker",  over  12"  wide,  for  aUoy  steel  (except 

7.65'lb!'per  s>,nare  toot  or  heavier,  over  48"  wide,  for  carbon 

10 T  W iuie  foot  or  heavier,  over  6"  wide,  for  carbon  steel. 
\o  l  t  P^u^  foot  or  heavier,  over  12"  wide,  tor  alloy  steel. 

Plates  are  prodneed  either  from  "  ^^:;/;d"lu|^^^^^^^^ 

U  %."laS^when  roUed  between  horizon  and  vertical  parallel  io]3&, 
and  trimmed  «n  the  ends  only. 

Slieets  «ad  strip: 

rS  :S^7-JucU  wHch  include  24^^^^^^^^^^  -^^jSttf. 

thick  anv  width  mill  can  produce;  ,  •    i  j-      iq'tk'' rq/ifi''^ 

SteiS  flat  roUed  pi'oducts  up  U>  but  not  mcluding  .1878    (3/16  ) 

*  AH'o^IaSil  (except  stainless)  p.«duot«  up  to  but  not  including 

}i"  thick,  any  width. 

not  require  further  mechanical  working. 
"^^etr'rf^^r^lied^U.flang^ 

dimension),  includnig  Caiannel,  I,  L,  Z,  or  1  snapes,  lor  coxii^ti 
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buildings,  bridges,  ships,  ta-ansmission  towers,  railroad  cars  and  many 
other  sta-uctur^  purposes.  .    t     ,   •     .  r  ^  tK« 

(1)  American  Standard  SecUons  is  the  designation  applied  to  the 
series  of  I-beams,  channels,  and  large  angles  ongmaUy  established  m 
1896  by  the  Association  of  American  Steel  Manufacturers. 

(2)  Wide  Flange  Sections  are  those  I  and  H -shaped  beams  and 
columns  that  are  rolled  on  mills  having  both  vertical  and  horizontal 
rolls,  by  which  method  it  is  possible  to  produce  flanges  much  wider 
than  those  of  the  standard  beams,  with  inside  and  outside  faces  of  the 
flanges  paraUd  or  with  a  very  sli^t  taper  on  the  inside  i«.pe. 

Piling:  ,  i  i 

Steel  sheet  piling  consists  of  rolled  steel  shapes  having  interlocks 
along  two  opposite  edges  rolled  integrally,  for  the  purpose  of  inter- 
locking the  edges  of  each  unit  to  the  edge  of  adjacent  smiilar  unit  m 
order  to  create  a  continuous  steel  wall. 
Tin  Plate,  Teme  Plate,  and  Tin  Mill  Black  Plate: 

Includes  hot  rolled,  cold  rolled,,  hot  dip  and  electrolytic  tm  and 
terne  plate  Tin  mill  black  plate  is  a  flat  roUed  product  .0141  and 
thinner  in  thickness,  over  12"  to  32"  mclusive  wide. 

Tubing:  ^    ,  •  ,  ,  j 

Mechanical-y^ eXded  or  seamless  in  standa^  or  special  shapes  and 
sizes  to  standard  or  special  tolerances,  hot  fimsh^  or  cold  drawn  used 
fir  a  v^Siy  of  mechanical  purposes  without  being  hydrostaticaUy 

^^Py^m-e-Includes  boiler  tubing  and  other  tubing  subject  to  heat 
and  ^Sreftubing  of  yarious  types  subject  to  water  and  steam, 
TnternaHnd  extemS  pressm-e  at.elevated  temperatures.  Sizes  refer 
to  actual  outside  diameter  and  minunum  wall  thickness. 

Wheels  and  Axles:  ,    ,       ^^      -i  ^ 

WhMs'-WrouM  steel  wheels  are  steel  wheels  for  railroad  and 
tranlrrervSmed  by  heating  steel  blocl^  te  a  -a^ble^-^ 
and  subsequently  forming  to  size  by  a  senes  of  forging  and  roUing 

""^M^s-A  steel  axle  is  a  special  shaft  or  spindle  on  which  a  wheel  is 
molSted,  tiiatTs  made  from  a  bloom  or  billet  heated  to  a  maUeable  con- 
dition and  subsequently  forged  to  desned  shape. 
Wire  Rods,  Wire,  and  Wire  Producte:  .     ,    .  „  • 

Includes  wkerods,  drawn  wire,  barbed  and  t^^^sted  wire,  woven  we 
fen^  wke  nails  and  staples,  wire  bale  ties,  wne  rope  and  strand, 
welded  fabric,  and  all  other  wire  products. 

Examples  for  Use  in  IMermming  Gross  Weighi 

Forgings-Wei^t  of  biUet,  bloom  or  bar  used  to  produce  forging, 

in  rill  dine-  allowance  for  bar  ends,  etc.  . 
Cr«n^.-Rou^  casting  weight  before  madnmng,  less  sprues, 

P^'^f^T'from  Sheet  or  Plaies-Wdght  of  sheet  or  iJate  rac(mred 
^  to  (he  specified  part.    Where  inore  ^Ylu''lJ''ZJbntd 

tainad  from  a  sheet  or  plate,  the  weight  should  be  distnDulM 
SiS^to  a,r^unt  oi  material  used  to  produce  each  piece. 


^^^^  Code  in  Special 

Classification 

List  of 
Kaw  and  Basio 
Industrial 

Material 


AQi-no-nn   iizmfter  (Unit:  Board  feet)—   (No  applicable 

431-00-00   ^^"»^r         Show  tW  co4e  aumbers) 

and  specie. 

Boats  1.1. 
Strips:    Show  thickness,  lengtii 

and  specie. 

Barges 

Lighters  ,  .  ,  * 

Pontoon  Bridges:  Show  thickness, 

length  and  specie. 


Vehicles:  Show  thickness  only. 

needed) 

(Show  on      basis.)  , , 


Thickness— Use  JouHh  digUJnm  left. 

1.  )4  mch  or  less 

2.  %2  inch  , 

3.  Ke  inch-K  inch 

5.  K  inch-%  inch 

6.  %  inch  to  2  inch 

7.  2  inch-4  inch 

8.  4  inch  or  over. 
Length—  Use  Jifih  digU  Jrom  left, 

1.  16'  and  under 

2.  16'  but  not  over  24' 

3.  24'  but  not  over  32' 

4.  32'  but  not  over  40' 

5.  Over  40'. 

Specie— Use  shth  and  seventh  digits  Jrom  left; 
Softwood 

01.  Douglas  fir       ,  , 

02.  Sitka  spruce  and  alternates 

03.  Ponderosa  pine 

04.  Sout  barn  yellow  pine 

05.  Other.  - 

Bftrdwood 

11.  Birch 

12.  White  oak 

13.  White  ash 

14.  Gum 

15.  Walnut 

16.  Yellow  poplar 

17.  Mahogany  . 

18.  Other. 


CMP  Materials 
Code  Number 
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CMP  Materials 
Code  Number 


Material 


Code  in  Official 
ClassificatioQ 

List  of 
Raw  and  Basic 
Industrial 
Materials 


204-91  BerylUum 


204-91 
204-92 
204-93 


208-91  Cadmium 


208-19 

208-91 
208-92 
208-93 


210-00    Cobalt    210-00 

210-92 

.  210-93 
Cordage  Pib^ 

482-81         Manila- — -  —  tll'll 

487-00       •  Sisal—.   —  —  ^7-00 

480-00  Jute   —  -  480-00 

479-03 
479-04 


218-00  Mercury 


354-«0   Mica,  i 


218-00 
218-91 
218-92 

354-80 
354-81 
354-82 
354-83 
354-84 
364-85 
354-86 
354-«7 
354-88 

354-  89 

355-  80 
355-81 
355-82 
355-83 
355-84 
355-85 
355-86 
355-87 
355-88 
355-89 
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Code  in  Special 
Classification 

List  of 
Baw  and  Basic 


Industrial 

CMP  Materials  Matartol  Materials 

Code  Number 


220—02 

220-  02  Monel— Natural  ^-  -.   22O-O6 

220-10 

220-20 
220-33 
•  ■  220-40 

221-  02   Nickel  (other  than  as  an  alloying  dement)-  221-02 


221-05 
221-10 
221-20 

221-33 
221-40 
221-92 
221-93 
221-98 


483-  00 

483-  00    Nylon.--  -----t  '  484-81 

484-  81    Ray  on— High  Tenacity  _    -  ^^^2 

484-  83 

^  r^  -    485-81 

486-81  Rubber— Crude--   485-82 

485-  82  Rubbei^-Latex------    — —  485_83 

485-83  Rubber--Reclaamed----  -  — — ,- 

744-00  Rubber— Synthetic    —  745_qq 

746-01 
746-02 
746-03 

745-04 

745-05 
745-09 
_   229-92 

229-92    Tm   -  —  229-93 

229-98 

231-00   Tungsten  (other  than  as  an  aUoying  element)  -  ?31-6? 


231-92 
231-93 


Exhibit  2 

CLASS  B  PRODUCT  LIST 

{This  list  is  given  otdy  as  a  general  indicaiion  of  the  type  of  items  to  be 
dassified  as  Class  B  products.   A  definOive  dassiJUsaium  wiU  be  %»sued 

promptly.) 

A^cultural  machinery  and  equipment 
Air  conditioning  equipment 
Batteries 

Bearings;  ball  and  roller 

Bolts,  nuts,  rivets,  screws  and  washers  *  j  ,  *. 

Blowers  and  fans;  blast,  blower  type,  exhaust  drying,  forced  draft, 

and  industrial  including  dust  collecting  apparatus 
Communication  equipment  -c     1   ^  i 

Compressors  and  vacuum  pumps;  reciprocating,  centrilugal,  turbp- 

blowers-Mid  rotary  . 
Condensers,  steam,  mcluding  surface,  jet  and  barometric 

Construction  machinery  and  equipment 

Consumers'  durable  goods 

Containers 

Electrical  apparatus  for  internal  combustion  engmes 
Fasteners,  textile  and  leather 

Furniture  ,  ,  ,     j.  /-.i      a  ^ 

General  industrial  machinery  other  than  components  of  Class  A  prod- 
ucts, indudiug  elevators,  conveying  equipment,  mdustrial  trucks, 

etc. 

Generators,  electric 
Hardware 

Health  equipment  and  supplies 

Heat  exchangers  ,  ^ 

Instruments  for  indicating,  regulatmg,  and  recording  temperature, 

pressure  flow,  liquid  level,  humidity,  movement,  tune  and  electrical 

quantities 

Machme  Wis  and  metal  working  machmery 

Mining  machinery  and  equipment 
Motors,  electric,  and  motor  generator  sets 
Office  and  service  machinery 
Petroleum  machinery 

Piston  rings  ,     ,      ,         .  ,  ^ 

Plmnbing  fittings  and  supplies  and  plumbers'  specialties  sucb  as 

fixture  fittings  and  trim 
Plumbing,  heating  and  cooking  equipment 

Power  boilers  and  auxiliary  equipment  ,  .    ,  j-       ,  x_: 

Power  equipment  and  public  utility  equipment  mcluding  electnc. 
gas,  water,  central  heating  and  other  pubUc  utdity  apparatus  and 

equipment  . 
Pumps,  power  driven  except  measunng  and  dispensing  pumps 

R^rigeration,  commMcial  and  industrial 

'    (43)  . 


Safety  and  technical  equipment 

ISeddSl^trial  machinery,  including  food  machinery,  rubber  work- 
\nfr  machinery,  wood-working  machmery,  etc.  u  „ 

SwSear  Tanelboards,  gwitehboards,  motor  controls  switches, 
"it  breakers,  and  ither  electrical  oontool  equipment  and  ac- 

cessories 

TraJisformers  .    ,  ^  ^«^\ 

Transportation  equipment  (mcludmg  automotiTe) 

Turbines,  land  and  maiine 

•  Valves 

S.:viceB^nd^^J^3f«  U«du<^  deetric  fuses      pole  line  bard- 

ware  and  insulators 

This  list  is  intended  to  include  certain  specified  types  of  inter- 
medkte  pnXcte  or -component  parts  which  may  be  included  m  either 
Class  A  ^ther  Qass  Bproducte  and,  in  addition  all  civilian-type 
Sd  prtduct's'  For  a  spJfic  Ust  of  ^T^^^^Ve  ^^^^'^J^ 
ence  should  be  made  to  the  instructions  to  be  furmshed 
t^es  of  bills  of  materials  which  manufacturers  of  ^,^yP«  «^  P^" 
-St  witliin  both  Classes  A  and  B  are  to  be  requested  to  provide. 
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EiZaiBiT  3 

■ 

{Tentative,  subject  to  change  before  official  release) 
PROGRAM  DETERMINATION 

Pursuant  to  Program  Determination  No.   of  this  date» 

  is  authorized  to  make  Controlled 

(Claimant  Agency)  ,  .  .  , 

Materials  allotments  for  delivery  m  connection  with 

 Program  during  the  quarter  of  194.  _  —  to  the 

amount  specified  below: 

*^   —Weight  —  

First  Second  Third 

Month  Month  Ifootb 

Steel: 

Carbon  Steel       —  

Alloy  Steel                               —-     _— — — 

Copper  &  Coppkr  Base  Alloys: 

Wire  Mill  Products      t-  —  

Brass  Mill  Products- _*_    . —     

Foundry  Products.-        

Aluminum: 

(Such  Breakdowns  as  may  be 
decided  upon)   — —   .  


4f» 

(TetUatwe,  subject  to  ckange  hefwt  official  relofm) 

Fonn  No  


Fonn  No  

UNITED  STATES  OF 
AMERICA 

APPUCATION  FOB 
ALLOTMENT  NUMBKK 
TO  PURCHASE  CONTWWLLBD 
MATERIALS 

Bureau  of  the  Budget  No.  Approval  Expires  

Date  of  Application 

Claimant  Agency  or  Company  to  which  Ajp^Ucation 

is  made:. 

—         PIoev^BlMtlt«^^  ^^ 

Nam  and  Address  of  Applicant 

Prime  Conteact  ^nmtier  aad/or  Purpose 

NaoM»  Title  and  Address  of  Authorized  Company  Representative: 


Quiitities  of  End  Products  or  Procurement  Items  to  be  Produced  from  Co^roM 

Materials 


Month 

Year 

Unit 

of 
Mflas. 

Name  of  Product: 

Do  Not 

.  Qnantity 
(No.  of  Units) 

Vatue ' 
(Tlion8.<tfdalanD 

Jan 

Feb 

Mar 

• 

Api 

May 

Jun 

■ .  -1  ■  1. 

Jul 

1 

Aug 

Sep 

Oct 

Nov 

Doe 

Total 

I  Value  to  be  shown  only  at  dboetloii  <rf  OMtaant  Agsmqr. 

CERTIFICATION 

The  undersigned  eertilles  that  the 
beil  of  lite  kaovtodse  and  beUef. 


NiS^of  Comply  ''•^'-'''    9^^  oam 


----   —  Title 

Date 


section  35  (a)  of  the  United  States  Criminal  Code  18  ^  ^^^'^'I^SmS^M.  ' 

a  false  statement  or  representation  to  any  department  or  agency  of  the  VtttM  Btaus  www  -  . 

initsjnriadietkm. 


4sr 


{Tentative,  subjeet  to  i^umge  htfom  offeUd  rOeoM) 

BBQUIBEMENTS  OF  CONTROLLED  MATERIALS  FROM  SUPPLIERS 


1. 

i 

Tear 

Steel— Net  Tons 
>f  Steel  Products 

Soecify  Below  Copper  or  Copper  Base  Alloy  Shapes  Using  CMF 

nkalerials  Ust  (Pooiulid 

Carbon 

Alloy 

Jan 

F^ 

Mar 

Apr 

May 

Jun 

Jiri 

Aug 

Sep 

Oct 

Nov 

"Hap 

Total 

'1 

M 

03 

a> 

Specify  Below  Ataminam  Sbapee  Bequlred  Uiiiic  OMP  Materials  Ltet  (Foonda) 

Jan 

Feb 

Mar 

Apr 

May 

Jon 

Jul 

Aug 

Sep 

Oct 

Nov 

total 

Month 

Tear 

'  At  thA  nireoMob  of  the  Claimant  Agency  Specify  Below  AddUional  Sh^  from 
At  tue  imeonoa  w  we  ^              Materials  List 

I 

1 

Jan 

*  ■■  - 

BCar  * 

Apr 

May 

June 

July 

Au^j 

Sep 

Oct 

Nov 

Dec 

(  Additicm  aheets  may  be  attaeiied  as  lecpiiiod) 


m 

{TenUUufe^  avi^ect  to  change  before  official  release) 
*  UNITED  STATES  OF  AMERICA 

ASSIGNMENT  OF  ALLOTMENT  NUMBER 

and 

AUTHORIZATION  TO  PURCHASE  CONTROLLED  MATERIALS 


NamendAddmBorgositpaiiy 


f  ziiue  Gontia^  Niuabers  asxdjoi  Purpose 


PfoenraiMiit  Item  or  Froduet 


PROGRAM  ALLOTMENT  NUMBER 


(Last  mont^) 

ASSIGNED  PREFERENCE  BATING 


You  are  hereby  auUiorized  to  apply  the  above  allotment  nttmbsb 
to  your  orders  for  controlled  materials  and  the  above  prbperence 
RATING  to  your  orders  for  other  materials  needed  to  fulfill^  your  oWi- 
gations  in  connection  with  the  ''prime  contract  numbers  and/or  puiv 
pose"  shown  above,  except  that,  quantities  of  controlled  materials 
must  be  ordered  for  shipment  from  the  producer  in  the  amount  and 
during  the  month  speta^ed  on  the  reverse  side  of  this  sheet,  and, 
quantities  of  other  mateciiyb  and  fabricated  parts  must  be  ordered  so 
that  your  receipts  do  not  esjtceed  those  quantities  necesBury  to  meet 
the  a  uthorized  production  schedule  specified  on  the  reverse  ade  of  this 
sheet. 


(CflmpMiy  or  GkAooaat  AftMir) 


(Ognktore  and  tttle  of  antbMiMd  offletal) 


(Date) 


X 


(TVfifotive,  stibfeel  to  dmngf  before  official  relacue) 

ALLOTMENTiS  OF  CONTROLLED  MATERIALS  FOR  AUTHORIZED  PROGRAM 


Itoottt 

Ymt 

Steel— Net  Tons 
of  Steel  ^:Qdaet8 

Copper  or  Copper  Base  Allots  (Pounds) 

Carbon 

Alloy 

Jan 

Feb 

Mar 

Apr. 

May 

Jane 

Jnly 

t 

Aug 

Seir 

Oct 

• 

Nov 

Dec 

Total 

* 

Month 

Year 

Aluminum  (Pounds) 

Jan 

Feb 

Mar 

 7-  

Apr 

May 

Jun 

Jul 

Aug 

Sep 

Oct 

Nov 

1 

Dec 

Total 

AUTHORIZED 

PRODUCTION 
80HSDULS 


Month 

Year 

Unit 

of 
Meaa. 

Name  of  Piodoet: 

For 
Oov. 
Use 

Quantity 
rao.  of 
Unlta) 

Value 
(Thous.  of 
IMtaB) 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Total 

AUTHORIZED 
PRODUOTION 

SCHEDULE 


V 
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Exhibit  5 

{Tentative,  subject  to  change  before  official  releagg) 
EXTK«9ION  Of  ALLOTMENT 


CONTROLLED  MATERIALS  ALLOTMENT 


Allotment 
No. 

Steel 
(Net  Toot) 

Copper  &  Cgmmt  Base  Alloy 
(Cu.  Contexit  in  Tons  of  2000  Lbs.) 

Aimninum 

Carbon 

ADoy 

Tlrocc  \A  ill 

Products 

Wirp  Mill 
Products 

Foundry 
Products 

POBBdS 

W  -l£ar^wi-Vl 

• 

• 

■ 

\V-123-4567-12 

This  authorization  to  procure  the  materials  specified  opposite  the  nwrnths  indicated,  or  as  sbown  on 
the  attaebed  sheet,  must  be  in  acoordance  with  the  provisions  of—  -   —  ^ — 


(Date) 


(Signed) 
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Exhibit  6  (Red) 

{Tentative,  subject  to  change  before  official  release) 
WAR  PRODUCTION  BOARD 
Copper  Purchase  Authority 

To_-  

Name  of  Produwr 
Address 

I  hereby  certify  that  authority  to  purchase  the  products  specified 

below,  and  covered  by  attached  Order  No.  ,  dated  , 

has  been  extended  to  me  on  the  aUotment  numbers  listed. 

I  further  certify  that  this  tonnage,  plus  all  other  tonnage  ordered  or 
extended  by  me  under  these  aUotm^ts,  does  not  exceed  the  total 

tonnage  authorized. 

Tonsof  2(KM)lbs.  Month  of  Bntaedor 

Product  (CpppcT  Contents        Shipment  ABotmeatNo.  Rejected* 

Sheet  —   -  —  

■  • 

1  Strip     ^  — —  — - —   ~  

Rods    r~     r-   ^-  

Tubing  —   -—     

Wire        

Castings     —   

(Gompany) 

(Authorized  Official  or  Agent) 

*lf  rejected,  state  reason    — 

(Space  for  producer's  stamp) 

(Use  of  this  Form  at  option  of  Contrt^ed  Materials  Branch) 


5i2 


Exhibit  6(  (Blub) 

{T&Uative,  subject  to  change  be/ore  official  release) 
WAR  PRODUCTION  BOARD 

SXBBli  PtTBCHASE  AUTHOBITY 

To-—    — 

Name  of  Producer 


Address 

I  hereby  certify  that  authority  to  purchase  the  products  specified 

below,  and  covered  by  attached  Order  No.  ,  dated  

has  been  extended  to  me  on  the  allotment  numbers  listed. 

I  further  cert%  that  this  tonnage,  plus  all  other  tonnage  ordered 
or  extended  by  me  under  tbese  aUotmenta,  dtm  not  «xc5eed  the  total 
tonnage  authorized.  ' 


Prodoct   Month  of         AUotment  Ib^andtg 

Code  No.  DescripUm        Net  Ton*         SUj/mmsi  N«.  HejeMM 


(Compaay) 


(Authorized  Official  or  Agent) 


•Bwjected,  state  reason   

(I^Mtoe  f<»  ittoducer's  stamp) 

(Use  of  this  Form  at  option  of  Controlled  Materials  Branch) 
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Exhibit  7 

(Tentative,  subject  to  change  htfore  ofitisA  release) 
INVENTORY  REPORT 

Instructions  for  Preparation  of  Form  PD- 

y 

1.  "Plant  Report  of  Inventories  of  Critical  Materials"  (PD-  ) 

must  be  filed  in  for  every  plant  which  in  the  preceding 

quarter  used  a  total  of  more  than  $  of  all  critical  materials  in 

the  shapes  specified.    The  Report  must  be  filed  within  days 

aft^  the  close  of  each  quarter  with  the  Materials  Redistributiojl 
Branch,  War  Production  Board,  Washington,  D.  C. 

2.  All  inventory  figures  must  represent  materials  in  the  form  in 
which  they  were  purchased.  Do  not  include  any  material  parHaUy 
processed  by  you.    All  figures  must  be  given  in  the  units  specified. 

3.  Column  3.  Enter  in  this  column  the  total  raw  materials  put  into 
process  in  this  plant  during  the  previous  quarter  whether  withdrawn 
from  inventories  or  put  into  production  when  received.  Materials 
used  for  repair  and  maintenance  of  plant  and  equipment  and  operat- 
ing supplies  are  to  be  included. 

4.  Gwamn  4..  Include  all  inv«itory  in  this  plant  as  of  the  end  of  the 
quarter.  Figures  entered  here  must  be  the  sum  of  columns  5,  6  and  7. 

5.  Columns  6  and  6.  Usable  inventories  are  those  which  can  be 
used  in  production.  Separate  such  inventories,  placing  in  Column  5 
those  which  are  usable  in  production  during  the  days  imme- 
diately following  the  date  to  which  the  inventory  applies,  and  entering 
in  Column  6  figures  for  the  remainder  of  your  usable  inventory. 

Column  7.  Enter  in  Column  7  all  holdings  of  materiab  which  you 
do  not  or  cannot  use  because  they  oonrast  of  odd  sizes,  are  obsolete, 
are  no  longer  required  because  of  conversion,  or  because  of  limiting 
or  prohibiting  orders  of  the  War  Production  Board  or  other  Federal 
Agencies.  All  materials  listed  in  this  column  are  subject  to  sale  or 
requisitioning  by  the  War  Production  Board. 


BUREAU  OF  THE  BUDOKT  NO« 
AFPBOVAL  RXPIRSS 

FORM  

FA08  1. 

(Tentafufe,  subject  to  change  before  official  rdease) 

UNITED  STATES  OF  AMERICA 

War  Production  Board 

PLANT  REPORT  ON  INVBKTORIES  OF  CRTIIGAL  MATERIALS--IRON 

AND  STEEL 


NAME  AND  ADDRESS  OF  COMPANY     

NAMB  AND  ADDRESS  OF  FLAN  TO  WHICH  THIS  REPORT  APPLIES, 


Item 
No. 


Deficrj|>(ion  of  Material 


(1) 


Cabbon  Steel. 

InfTots,  Blooms,  Billets,  Slabs, 
Tube   Rounds,   Sk^»  snd 

Sheet  and  Tin  Bars  

Structural  Shapes  and  Filing — 

Plates   

Rails  and  Track  Accessories  

Hot  Rolled  Bars  

Cold  Finisbed  Bus  

Pipe.--  

Tubing  

Wire  Rods,  Wire,  and  Wire 

Products  

Tin  Plate,  Terne  Plate  and  Tin 

'  Min  Black  Plate  

Sheets  and  Strip  

Wheels  and  Axles   

Stec^  Castings   

Total  Cfflm  Sted  (I«0Bi8  t» 

Allot  STBXir-IiiCLinHivo  StaIn- 


Ingots,  Blooms,  BiDets, 
and  Tube  Rounds  

Plates..-.  -  

Hot  Rolled  Bars  

Cold  FiniBbed  Ban  

Pipe    

Tubing   -  -  

Wire  Rods,  Wire,  ad  Wire 

Products   

Sheets  and  Strip   

Wheels  and  Axles.—  

Steel  Castings  

Total  Alloy  and  Stainless  Steel 
(Hans to  ..) 


Unitirf. 


(2) 


Net  Tons 
Net  Tons 
Net  Tons 

Not  Tons 
Net  Tons 
Net  Tons 
Net  Tons 
Net  Tons 

Net  Tons 

•Net  Tons 
Net  Tons 
Njet  Tons 
N^Tons 


Net  Tons 
Net  Tons 
Net  Tons 

Net  Tons 
Net  Tops 
Net  Tons 

Net  Tons 
Net  Tons 
Net  Tons 
Net  Tons 


Used 
Pre- 
vions 

Quar- 
ter 


(3) 


Inventory  as  of  End  of  JPreviooa 

Quarter 


Total 


(4) 


Usable 


In  Pro- 
daction 
During 
Next 
Days 

(5) 


Other 


(6) 


Non- 
iiflal^te 


(7) 


55 


FOItM. 
PAGB  2 

(T^ntaHvei  tutjeel  to  change  &e/or«  o#c>aj  rdtate) 

UNITED  STATES  OF.  AMERICA 


Wab  Pboduction  Board 


PLANT  REPORT  ON  INVENTORIES  OF  CRITICAL  MATERIALS-^WBR 
rLA«i  wuii  ^j^jj  (.QPFER-BASE  ALLOY  PRODUCTS 


NAME  AND  ADDRESS  OF  COMPANY    ■ 

NAME  AND  ADDSBSS  OF  PLANT  TO  WHICH  THIS  BBPOBT  APFLIB8 


Item 
No. 

Dmr^^tioa  of  Material 

(1) 

Unit  of 

Meas- 
ure 

(2) 

Lbs. 

Lbs. 
Lbs. 

Lbs. 
Llie. 

Lbs. 
Lbs. 

Lte. 
Ua. 

Used 
Previ- 
ous 
Quar- 
ter 

(3) 

Inventory  as  of  End  of 
.   Pievioos  Quarter 

Total 

(4) 

Usable 

Non- 
usable 

(7) 

In  Produc- 
tion During 

Next  

Days 

(5) 

Other 

• 

(6) 

Brass  Mill  Products: 
Copper  Products: 

Plates,  Sheet,  and  Strip.  

"    Bods  and  Bars  including  ex- 
truded shapes  (not  including 
wire  bars  or  ii«ot  ba»)  

Copper-base  Alloy  Products: 

pistes,  sheet  and  strip  (not 

including  cups  and  discs)__-.-- 
Ammunition  cups,  discs,  and 

Bods  and  wire  bars,  including 
extruded   shapes    (not  in- 

Total  Brass  Mill  Products  (items 

 to  ) 

Wire-Mill  Products  (Wire  and  Cable  for 
electric  conduction,  including  copper 
content  of  insulated  wire  and  cable) 
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FORM  

PAGE  d 

(7%fli<B<tVe,  subject  to  change  before  official  release) 

UNITED  STATES  OF  AMERICA 

Wab  Phoduction  Boabd  ' 

PI  ANT  REPORT  ON  INVENTORIES  OF  CRITICAL  MATERIALS— ALU- 
ri^wi       ,  ^    MINUM  AND  MAGNESIUM  PRODUCTS   

NAME  AND  ADDKE88  OF  COMPANY  -  

NAME  ANI>  ADDBE8S  OP  PLANT  TO  WftlOH  THIS  REPORT  APPLIES  —  — 


Item 
No. 


Description  of  Material 


(1) 


Aluminum: 
Bar  and  rod: 


inclusive  — . 

Over  W'lVs*  inclusive. 


Over  inclusive-—.  

Ow3*'    

Wire-   .  - 

Cable  (electrical  transmission 

only)   - 

Forging  and  pressing  (before 

machining)..  v  

Cartings  (before  machming)  

Fran  high  grade  ingot —  

Prom  other  than  high  grade 

ingot.- _   —  

Rolled  structural  shapes.  _  

Extracted  shapes  

28.  38,  58^  and  61S  alloys  

All  alloys  except  2S»  38, 538.  and 

61S  

Sbeet,  strip  and  plate— excluding 
stock  for  foil,  impact  eactrusions, 

andforgings----   

28  and  38  alloys   

Alloys  otber  tbaa  28  and  88  

Tubing  -  -  " 

28  and  88  aUoys   

aBd9S0tliertlian2Sand88  

Powder---  -  - 

Fofl  (.005"  and  tbinner)  

Impact  extnisioiis  

Rivets    

Ingot  

High  grade  

Low  grade  

Total  Aluminum  Products  (iUsam  — 

to  ). 

Magnesium:        '     ,    .    .    ^  ^ 
Bar  and  rod,  excluding  forgmg  stock 

and  extruded  stock  

Forcings,  before  machining  

Sand  castings,  heat  treated,  be- 
fore machining  

Sand  castings,  not  heat  treated, 

before  machining  Z  

Permanent  and  semi-perman- 
ent   mold    castings,  heat 

treated,  before  machining  

Permanent  and  semi-permanent 
mold  castings,  not  heat  treated, 

before  machining  

Die  castings,  before  machining  

Ingot  and  extruded  stick,  excluding 
requirements  for  ingot  for  magne- 
sinm  bar  and  rod;  castings;  extru- 
sions; sheet,  strip,  and  plate;  and 

X  powder  

8utpes,  extruded,  except  bar  and 
rod,  pipe  and  tube,  and  extruded 
g^ig^   -  --- 

Blwet,  stoip,  pliUel-  

Pipe  and  tube.  -  - 

Powder    

Total  MagnesinmProdaetsOtems  

to  .^.^^  • 


Unit  of 
Meas- 
ure 


(2) 


Lbs. 
Lbs. 
Lbs. 
Lbs. 
Lbs. 

Lbs. 

Lbs. 
Lbs. 
Lbs. 

Lbs. 
Lbs. 
Lbs. 
Lbs. 

Lbs. 
Lba. 

Lbs. 
Lbs. 
Lbs. 
Lbs. 
Lbs. 
Lbs. 
Lbs. 

Lbs. 
Lbs. 
Lbs. 
Lbs. 
Lbs. 


Lbs. 
Lbs. 

LbB. 

Lba. 

Lbs. 


Lbs. 
Lbs. 


Lbs. 


Lbs. 
Lbs. 

Lbs. 
Lbs. 


Used 

Pre- 
vious 
Quarter 


(3) 


Inventory  as  of  End  of  Pievkms  Quarter 


Total 


(4) 


Usable 


n  Production 
DuringNext 
 -Days 

m 


other 
(6) 


Non- 
usiHe 


(7) 
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fOBM  

FAQ«4 

(TefaoHvey  subject  to  change  h^ore  official  rdeaee) 

UNITED  STATES  OF  AMERICA 

^  "  War  PRODtrcTiON  Board 

PLANT  REPORT  ON  INVENTORIES  OF  CRITICAL  MATERIALS^OTHEB 
^  CRITICAL  MATEiUALS 


NAME  AND  ADDRESS  OF  COMPANY——  -  

NAME  AND  ADHRBSS  OF  PI*ANT  TO  WHICH  THIS  REPORT  APPLIES. 


Item 
No. 


Description  of  Material 


(1) 


BeryHium. 
Cadmium. 


Cobalt— other  than  in  steel. 
Cordage  Fibers; 

Manila-  

SisaL  -  

Jute — ..  

Istle  -  

Mercury   

Mica—   

Mon^— natural   

Nick^— oCher  thap  in  stert- 

Nylon   

Rayon— high  t^iaeity  

Robber: 

Crude   -•- 

Liquid  Latex  

Reclaimed  — i  

Synthetic---  

Tin   


Unit  of 
Meas- 
ure 


(2) 


Timgsten— other  than  in  sted  

Zinc: 

High  grade  r-"-i-—- r---;— 

Brass  special,  seieetod,  and  prirae 

western  • 


Lbs. 

Lbs. 
libs. 

Lbs. 
Lbs. 
Lbs. 
Lbs. 
Lbs. 
Lbs. 
Lbs. 
Lbs. 
Lbs. 
LbB. 

Lbs. 
Lbs. 
Lbs. 
Lbs. 
I^* 
Lba. 

Lbs. 

Lbs. 


Used 

Pre- 
vious 
Quarter 


(8) 


Inventoty  as  of  End  of  Pievfom 

Quarter 


Total 


(4) 


Usable 


In  I'roduc- 
tk>n  Diuing 

Next   

Daya 


Other 


(6) 


Non- 
usable 


58. 
ExHiBri-  8 

{Tentative,  subject  to  ehanne  before  ojBMal  rdeaee) 


Form 

UNITED  STATES  OF  AMERICA 
War  Production  Boab© 

PRODUCER  S  REPORT  OF  SHIPMENTS 
AND  UNFILLED  ORDBBS 

Mcmth  CoTered  by  Report 

Name  of  Produet 

TKRTRUCTIONS:  Producers  must  forward  this  R^^t 
^  montm^t^  ^  tt»  ""1-  of  the  month  toOowing 
tiie  month  eovered  by  Hm  nport 

Fiodnetlra  Dtoetfve  for  Month:  (Tc^) 

Name  and  Address  of  Produotf 


f 

1 

Program  Number  Oroops  by  Agency 

T 

^hinment  Dur-  e 
.  ing  Month 
(Tons) 

W                                             "  . 
l-60lndasiTe 

51-100  Inclusive 

101-900  Indnsive 

Etc. 

N                   .  ' 
1-jSO  Indnslve 

51-100  Inclusive 

101-200  biduiftve 

Etc 

M 

L 

E  ' 

C 

A 

F 

Unfilled  Orders 
Scheduled  for 
Shipment  Dur- 
ing Preceding 
Months 
(Tons) 


CltBTIFICATION 

The  undersigned  certifies  that  the  taltemtttkm  oontained  In  thiarepoft  Is  eorreet  and  complete  to  the  best 
ol  his  haovledge  and  belkf . 


Name  <rf  Cimipany "     "  Signf^u»  oif  Auihoriied  Official 


Site 


Section  35  (A)  of  the  United  States  Criminal  Code  18  U.  S.  C.  Sec.  ^,  ^^^^es  it  a  crtolo^o^se  to 
willfully  false  statement  or  representation  to  any  Department  or  Agency  of  the  United  States  as  to  any 
matter  within  itsjurlsdietion.   -  ■   -•- 


O 


